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IVP313 Steve Tshv\^te - Supporting Table SA25 Budgeted monthly revenue and expenditure 


Description 

Rthousand 

Ref 

Budget Year 2019/20 

Medium Term Revenue and Expenditure 

Framewark 

July 

August 

Sept. 

Qctober 

November 

December 

January 

February 

March 

April 

May 

June 

Budget Year 

2019/20 

Budget Year +1 

2020/21 

Budget Year +2 

2021/22 

Revenue Bv Source 

















Property rates 


32 524 

32 524 

32524 

32524 

32 524 

32 524 

32 524 

32 524 

32524 

32 524 

32 524 

32524 

390 288 

412 384 

425805 

Service charges - electridty revenue 


65585 

72 087 

59089 

52584 

52 584 

46081 

46082 

46 080 

46079 

52582 

59084 

59159 

657077 

739059 

821 096 

Service charges - water revenue 


7937 

7937 

7 937 

8904 

8904 

9 871 

8904 

7937 

7 937 

7937 

7 937 

6 971 

99117 

105 549 

111 876 

Service charges - sanitation revenue 


4956 

5639 

5639 

6323 

6 323 

7006 

6323 

6323 

5639 

5639 

5639 

4956 

70406 

80 545 

86 818 

Service charges - refuse revenue 


6462 

6462 

6462 

6462 

6462 

6462 

6462 

6462 

6462 

6462 

6462 

6462 

77 539 

81 977 

86 530 

Rental of faalities and equipment 


145 

145 

145 

145 

145 

145 

145 

145 

145 

145 

145 

145 

1 740 

1 836 

1 937 

Irrterest eamed - extemal investments 


3 940 

2 879 

3000 

2 715 

2 760 

2 780 

2890 

3100 

3200 

3600 

3 379 

3180 

37422 

37631 

36 908 

Interest eamed - outstanding debtors 


389 

389 

389 

389 

389 

389 

389 

389 

389 

389 

389 

389 

4 670 

4 937 

5209 

Dvidends received 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Rnes, penalties and forfeits 


1 459 

1 459 

1 459 

1 459 

1 459 

1 459 

1 459 

1 459 

1 459 

1 459 

1 459 

1 459 

17503 

18391 

19477 

Licences and perrrits 


787 

787 

787 

787 

787 

787 

787 

787 

787 

787 

787 

787 

9449 

9969 

10 517 

Agency services 


11 188 

- 

- 

- 

- 

- 

- 

11 188 

- 

- 

- 

- 

22375 

23494 

24 669 

Transfers and subsidies 


84 084 

2 631 

- 

- 

1 675 

67632 

- 

1 117 

50783 

- 

- 

1 171 

209093 

231 436 

260168 

Other revenue 


3 738 

3 747 

3 743 

3 746 

3 749 

3737 

3 741 

3734 

3 750 

3 738 

3 742 

3 744 

44 911 

46435 

48179 

Gains on disposal of PPE 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and contrit 

MJtior 

223194 

136 686 

121 175 

116 038 

117 761 

178 873 

109 706 

121 245 

159 156 

115 263 

121 548 

120 945 

1 641 590 

1 793 644 

1 939188 

Expenditure By Type 

















Errployee related costs 


49 627 

49 302 

49496 

49570 

49 844 

49279 

49450 

49477 

49950 

49652 

49675 

52325 

597648 

636098 

678 396 

Remuneration of counallors 


2018 

2018 

2 018 

2 018 

2 018 

2 018 

2 018 

2 018 

2 018 

2 018 

2 018 

2 018 

24211 

26027 

27 979 

Debt impairment 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

21 121 

21 121 

22177 

23 397 

Depreaation & asset irrpairment 


14 297 

14297 

14297 

14297 

14297 

14297 

14297 

14 297 

14297 

14297 

14297 

14297 

171 562 

174994 

178494 

Rnance charges 


- 

- 

- 

- 

- 

19536 

- 

- 

- 

- 

- 

13024 

32561 

48624 

49 046 

Bulk purchases 


51 957 

57193 

46992 

42028 

42 028 

37064 

36927 

36 927 

36791 

41 892 

41 892 

51 957 

523 649 

591 735 

667 565 

Other materials 


3681 

3 930 

4178 

3970 

4086 

4190 

3 785 

4153 

4365 

3864 

3 880 

4 764 

48845 

51 582 

54173 

Contracted services 


15429 

16 634 

16736 

15977 

16938 

16173 

15293 

18477 

18 299 

17285 

17202 

15791 

200232 

207447 

218892 

Transfers and subsidies 


63 

53 

103 

23 

23 

973 

23 

23 

623 

78 

23 

23 

2 030 

2137 

2 258 

Other expenditure 


6890 

10 605 

8900 

7834 

7902 

7801 

7 820 

8842 

9 850 

8136 

7466 

7726 

99772 

104910 

110786 

Loss on disposal of PPE 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Expenditure 


143 961 

154 031 

142 720 

135 716 

137135 

151 330 

129 613 

134 215 

136194 

137 221 

136 452 

183 046 

1 721 632 

1 865 731 

2 010 985 

Surpl us/(Deficit) 


79 233 

(17 345) 

(21 545) 

(19 678) 

(19 374) 

27 543 

(19 907) 

(12 970) 

22 962 

(21 958) 

(14 904) 

(62 100) 

(80 042) 

(72 087) 

(71 797) 

Transfers and subsidies - capital (rmnetary 

















allocations) (National / Provindal and District) 


32 386 

~ 

- 

12 600 

- 

19151 

- 

- 

21 810 

- 

- 

- 

85 947 

85318 

108 583 

Transfers and subsidies - capital (rmnetary 

















allocations) (National / Provindal Departmental 

















Agenaes, Househdds, Non-profit Institutions, Private 

















Enterprises, Public Corporatons, Higher Educational 

















Institutions) 













- 

- 

- 

- 

Transfers and subsidies - capital (in-kind - all) 













11 800 

11 800 

16900 

10 000 

Surplus/(Defidt) after capital transfers & 

















contributions 


111 619 

(17 345) 

(21 545) 

(7 078) 

(19 374) 

46 694 

(19 907) 

(12 970) 

44 772 

(21 958) 

(14 904) 

(50 300) 

17705 

30131 

46 786 

Taxation 













- 

- 

- 

- 

Attributable to rrinorities 













- 

- 

- 

- 

Share of surplus/ (defiat) of assoaate 













- 

- 

- 

- 

Surpl us/(Defidt) 

1 

111 619 

(17 345) 

(21 545) 

(7 078) 

(19 374) 

46 694 

(19 907) 

(12 970) 

44 772 

(21 958) 

(14 904) 

(50 300) 

17 705 

30131 

46 786 
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IN/P313 Steve Tshwete - Supporting Table SA27 Budgeted monthly revenue and expenditure (functional classification) 


Description 

Ref 

Budget Year 2019/20 

Medium Term Revenue and Expenditure 

Framevwsrk 

Rthousand 


July 

August 

Sept. 

October 

November 

Decerrber 

January 

February 

IVtarch 

April 

May 

June 

Budget Year 

2019/20 

Budget Year +1 

2020/21 

Budget Year +2 

2021/22 

Revenue - Functional 

















Governance and adninistration 


87 620 

40 421 

38 844 

38 559 

38 607 

76 890 

38 728 

38 930 

61 603 

39 434 

39 217 

39 967 

578 819 

619 583 

653 798 

Executive and council 


39 773 

7 

7 

7 

7 

31 820 

7 

7 

20217 

7 

7 

416 

92284 

107894 

126257 

Rnance and adrrinistration 


47 846 

40414 

38837 

38551 

38 599 

45070 

38721 

38922 

41 386 

39426 

39210 

39551 

486535 

511 688 

527541 

Intemal audit 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Conmunity andpublic safety 


7 997 

2002 

1 741 

1 741 

2 212 

10 921 

1 741 

2055 

9 325 

1 741 

1 741 

3 719 

46 937 

43160 

40 851 

Corrrnunity and soaal services 


5 776 

160 

160 

160 

160 

8480 

160 

160 

7 024 

160 

160 

278 

22834 

18132 

15239 

Sport and recreation 


611 

332 

71 

71 

541 

871 

71 

385 

731 

71 

71 

71 

3 897 

5398 

5348 

Ftjblic safety 


1 509 

1 509 

1 509 

1 509 

1 509 

1 509 

1 509 

1 509 

1 509 

1 509 

1 509 

3369 

19967 

19611 

20 244 

Housing 


102 

2 

2 

2 

2 

62 

2 

2 

62 

2 

2 

2 

238 

19 

20 

Health 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Economic and environmental services 


3885 

399 

208 

208 

552 

5 655 

208 

438 

4 702 

208 

208 

10253 

26 925 

41 771 

25 828 

Ranning and development 


719 

182 

182 

182 

182 

978 

182 

182 

838 

182 

182 

182 

4173 

4380 

6 661 

Road transport 


3144 

195 

4 

4 

348 

4655 

4 

234 

3 841 

4 

4 

10004 

22443 

37052 

18802 

Environrnsntal protection 


22 

22 

22 

22 

22 

22 

22 

22 

22 

22 

22 

67 

308 

339 

365 

Trading services 


144 094 

93 065 

79 584 

87 332 

75 593 

103761 

68 231 

67 838 

104 539 

73 083 

79 584 

78 009 

1 054 714 

1 157 760 

1 301 977 

Energy sources 


75 947 

72 310 

59307 

56406 

52 806 

51 686 

46 304 

46 304 

48 508 

52806 

59307 

59382 

681 074 

768437 

865232 

VN^ter management 


30 856 

8 079 

8 079 

18045 

9045 

16234 

9045 

8 079 

25725 

8 079 

8 079 

7112 

156456 

160278 

179713 

V\festewater managerrent 


15 571 

5709 

5709 

6392 

6 392 

15511 

6 392 

6392 

11 780 

5709 

5709 

5026 

96292 

108719 

121 983 

\Nc iste managemsnt 


21 720 

6968 

6489 

6489 

7350 

20 329 

6489 

7063 

18526 

6489 

6489 

6489 

120892 

120326 

135048 

Other 


11 985 

797 

797 

797 

797 

797 

797 

11 985 

797 

797 

797 

797 

31 943 

33 588 

35 318 

Total Revenue - Functional 


255 580 

136 686 

121 175 

128 638 

117 761 

198 024 

109 706 

121 245 

180 966 

115 263 

121 548 

132 745 

1 739 337 

1 895 862 

2 057 771 

Expenditure - Functional 

















Govemance and adninistration 


29 027 

32 211 

30 231 

29 776 

30 301 

31 589 

29 521 

30 247 

31 502 

30 246 

30 585 

36 088 

371 323 

393 285 

416 360 

Executive and council 


6 030 

6433 

6092 

6069 

6 012 

6 891 

6053 

6053 

6 040 

6115 

6 011 

7250 

75049 

79678 

84966 

Rnance and adrrinistration 


22 717 

25146 

23860 

23431 

23 659 

24415 

23190 

23493 

25183 

23801 

23945 

28553 

291 393 

308466 

325965 

Intemal audit 


280 

631 

279 

276 

629 

284 

278 

701 

278 

331 

629 

285 

4882 

5141 

5429 

Corrmunity andpublic safety 


17 962 

18 762 

18 984 

18566 

19479 

19157 

19 245 

19 925 

21 583 

19183 

19 050 

27 962 

239 857 

252 421 

267 371 

Corrrnunity and soaal services 


3695 

3 942 

3 971 

3910 

3 651 

3 762 

3 611 

3703 

3 876 

3615 

3594 

3805 

45134 

47313 

49903 

Sport and recreation 


4472 

4745 

5191 

4 674 

6063 

5604 

5729 

6215 

6 625 

5 784 

5630 

4 318 

65050 

67638 

71 484 

Public safety 


8 526 

8 792 

8490 

8684 

8534 

8489 

8660 

8680 

9437 

8480 

8543 

18461 

113776 

120604 

128056 

Housing 


1 268 

1 283 

1 331 

1 298 

1 231 

1 302 

1 244 

1 327 

1 646 

1 304 

1 282 

1 379 

15896 

16866 

17927 

Health 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Econorric and environmental services 


9445 

9 554 

10419 

10 331 

10 231 

14894 

9 831 

10 554 

9 846 

10255 

9 601 

13159 

128120 

134 851 

139 779 

Ranning and development 


2195 

2138 

2626 

2088 

2112 

2 314 

2392 

2199 

2214 

2132 

1 929 

2048 

26 386 

27973 

29563 

Road transport 


6546 

6710 

7100 

7550 

7386 

11 850 

6 746 

7655 

6939 

7430 

6964 

10339 

93216 

97982 

100909 

Environmsntal protection 


703 

706 

693 

693 

733 

730 

693 

699 

693 

693 

708 

771 

8 517 

8 896 

9 307 

Trading services 


85 551 

91 567 

80 946 

75 040 

75 087 

83 559 

69127 

71 663 

71 093 

75 665 

75 303 

103 590 

958193 

1 059 517 

1 160158 

Energy sources 


60425 

65962 

55197 

51 543 

51 575 

53271 

45576 

47119 

46 521 

51 549 

51 554 

69243 

649536 

731 001 

812705 

VN^ter management 


9 797 

9883 

9843 

8029 

7985 

12503 

8 014 

8 513 

8 335 

7886 

7 920 

12682 

111 390 

117955 

124512 

V\feste water management 


6866 

6 813 

7200 

6771 

6865 

9128 

6 850 

6808 

6869 

6 783 

6844 

11 108 

88905 

98 349 

103803 

\Nc iste managemsnt 


8463 

8909 

8 705 

8 697 

8662 

8 656 

8 687 

9223 

9368 

9448 

8 986 

10557 

108 362 

112213 

119137 

Other 


1 976 

1 937 

2140 

2002 

2 037 

2130 

1 888 

1 827 

2170 

1 871 

1 913 

2 247 

24139 

25 658 

27 318 

Total Expenditure - Functional 


143 961 

154 031 

142 720 

135 716 

137135 

151 330 

129 613 

134 215 

136194 

137 221 

136 452 

183 046 

1 721 632 

1 865 731 

2 010 985 

Surplus/(Deficit) before assoc. 


111 619 

(17 345) 

(21 545) 

(7 078) 

(19 374) 

46 694 

(19 907) 

(12 970) 

44 772 

(21 958) 

(14 904) 

(50 300) 

17 705 

30131 

46 786 

Share of surplus/ (defidt) of assoaate 













- 

- 

- 

- 

Surpl us/(Defidt) 

1 

111 619 

(17 345) 

(21 545) 

(7 078) 

(19 374) 

46 694 

(19 907) 

(12 970) 

44 772 

(21 958) 

(14 904) 

(50 300) 

17 705 

30131 

46 786 
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IVP313 Steve Tshvw^te - Supporting Table SA29 Budgeted monthly capital expenditure (functional classification' 


Description 

Ref 






Budget Year 2019/20 






MediumTerm Revenue and Expenditure 

Framewark 

Rthcxjsand 


July 

August 

Sept. 

October 

Nov. 

Dec. 

January 

Feb. 

March 

April 

May 

June 

Budget Year 

2019/20 

Budget Year+1 

2020/21 

Budget Year+2 

2021/22 

Capital Expenditure - Functional 

Governance and adninistration 

1 

545 

500 

2366 

2080 

7 401 

4 030 

6 275 

3900 

8020 

3835 

9 736 

7250 

55 937 

28 246 

68 353 

Executive and coundl 


- 

- 

30 

25 

20 

- 

200 

- 

- 

- 

- 

- 

275 

1 300 

- 

Rnance and administration 


545 

500 

2296 

2055 

7 381 

4 030 

6 075 

3900 

8020 

3835 

9 736 

7250 

55 622 

26 946 

68 353 

Intemal audit 


- 

- 

40 

- 

- 

- 

- 

- 

- 

- 

- 

- 

40 

- 

- 

Community and public safety 


2000 

2000 

2 225 

7000 

5901 

5465 

3050 

4905 

7 870 

5200 

3 045 

6100 

54 761 

66 358 

42 676 

Corrmunity and sodal services 


2 000 

2000 

2000 

6300 

1 661 

2 750 

1 400 

3 770 

5030 

3400 

2680 

- 

32 991 

45 305 

15115 

Sport and recreation 


- 

- 

100 

500 

2885 

2150 

1 650 

1 000 

2300 

1 800 

- 

- 

12 385 

17 330 

22 239 

Public safety 


- 

- 

125 

- 

1 135 

115 

- 

135 

540 

- 

365 

6100 

8 515 

3 042 

4 642 

Housing 


- 

- 

- 

200 

220 

450 

- 

- 

- 

- 

- 

- 

870 

680 

680 

Health 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Econonic and environmental services 


- 

- 

1 800 

5630 

10 450 

8550 

6200 

11 438 

8560 

8 242 

5 285 

11 200 

77 355 

127 713 

104265 

Ranning and developrrent 


- 

- 

- 

30 


30 

400 

- 

50 

- 

100 

- 

610 

590 

2000 

Road transport 


- 

- 

1 800 

5600 

10450 

8 520 

5500 

11 438 

8 210 

8242 

5185 

11 200 

76145 

127 023 

102165 

Environmental protection 


- 

- 

- 

- 

- 

- 

300 

- 

300 

- 

- 

- 

600 

100 

100 

Trading services 


7 472 

10998 

23 033 

32 643 

39 475 

27 445 

23 239 

34780 

23 649 

29165 

23 632 

19 609 

295139 

171 485 

195 623 

Energy sources 


2894 

3340 

4 728 

6675 

6340 

6 310 

7095 

7 370 

5900 

7 075 

5 587 

5155 

68469 

61 448 

76 816 

V\ferter managerrent 


1 578 

4658 

6 820 

8478 

9 375 

8585 

8068 

12 315 

6148 

1 590 

2 240 

1 143 

70 996 

34 688 

43161 

V\feste water management 


3000 

3000 

7135 

13 940 

11 520 

9350 

4176 

8895 

7 601 

9000 

9805 

9100 

96 522 

52439 

36 725 

\Afeste rrenagerrent 


- 

- 

4350 

3550 

12 240 

3200 

3900 

6200 

4000 

11 500 

6000 

4 212 

59152 

22 910 

38 920 

Other 


- 

- 

35 

45 

25 

- 

- 

- 

- 

- 

- 

- 

105 

2 595 

110 

Total Capital Expenditure - Functional 

2 

10 016 

13498 

29 459 

47 398 

63 252 

45 490 

38 764 

55 023 

48 099 

46442 

41 698 

44159 

483 297 

396 397 

411 027 

Funded by: 

















National Govemrrent 


2000 

6100 

6000 

11 900 

9650 

10 260 

6150 

11 981 

6 750 

10 017 

2800 

2120 

85 727 

85 318 

108 583 

Provindal Govemrrent 


- 

- 

- 

- 

220 

- 

- 

- 

- 

- 

- 

- 

220 

- 

- 

District Munidpality 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

11 800 

11 800 

16 900 

10000 

Other transfers and grants 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - capital 


2000 

6100 

6000 

11 900 

9 870 

10260 

6150 

11 981 

6 750 

10 017 

2800 

13 920 

97 747 

102 218 

118 583 

Borrowing 


6940 

6500 

8988 

16450 

8800 

13800 

8400 

15450 

9950 

16475 

17504 

10640 

139 897 

123 368 

140 960 

Intemally generated funds 


1 076 

898 

14471 

19 048 

44 582 

21 430 

24 214 

27 592 

31 399 

19950 

21 394 

19599 

245 653 

170 811 

151 484 

Total Capital Funding 


10 016 

13 498 

29 459 

47 398 

63 252 

45 490 

38 764 

55 023 

48 099 

46442 

41 698 

44159 

483297 

396 397 

411 027 
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MP313 Steve Tshwete - Table A10 Basic service delivery measuremen 




2015/16 

2016/17 

2017/18 

Current Year 2018/19 

2019/20 Medium Term Revenue & Expenditure 

Description 

Ref 










Outcome 

Outcome 

Outcome 

Original 

Budget 

Adjusted 

Budget 

Full Year 

Forecast 

Budget Year 
2019/20 

Budget Year 
+1 2020/21 

BudgetYear 
+2 2021/22 

Household service tarqets 

1 










l/l èter: 











Piped water inside dwelling 


46 794 

41 282 

74 883 

75 633 

74 883 

75 633 

79 269 

83 232 

87 394 

Piped water inside yard (but not in dwelling) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Using public tap (at least min.service level) 

2 

- 

- 

9 713 

9 713 

9 713 

9 713 

9 713 

10198 

10 708 

Other water supply (at least min.service level) 

4 

- 

- 

599 

599 

599 

599 

599 

628 

660 

Minimum Service Level and Above sub-total 


46 794 

41 282 

85195 

85 944 

85194 

85 944 

89 580 

94 059 

98 762 

Using public tap (< min.service level) 

3 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other water supply (< min.service level) 

4 

- 

- 

- 

- 

- 

- 

- 

- 

- 

No water supply 


- 

- 

- 

- 

- 

- 

4 279 

4 493 

4 717 

Below Minimum Service Level sub-total 


- 

- 

- 

- 

- 

- 

4 279 

4 493 

4 717 

Total number of households 

5 

46 794 

41 282 

85195 

85 944 

85194 

85 944 

93 858 

98 551 

103 479 

SanitatiorVsev^rage: 











Flush toilet (connected to sewerage) 


42 663 

43148 

71 826 

72 576 

72 576 

72 576 

70 887 

74 431 

78152 

Flush toilet (with septic tank) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Chemical toilet 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Pit toilet (ventilated) 


- 

- 

- 

158 

158 

158 

- 

- 

- 

Other toilet provisions (> min.service level) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Minimum Service Level andAbove sub-total 


42 663 

43148 

71 826 

72 734 

72 734 

72 734 

70 887 

74 431 

78152 

Bucket toilet 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Other toilet provisions (< min.service level) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

No toilet provisions 


- 

- 

- 

7 567 

7 409 

7409 

7 567 

7 946 

8 343 

Below Minimum Service Level sub-total 


- 

- 

- 

7 567 

7 409 

7409 

7 567 

7 946 

8 343 

Total number of households 

5 

42 663 

43148 

71 826 

80 301 

80143 

80143 

78 454 

82 377 

86 495 

Eneryy: 











Electricity (at least min.service level) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Electricity - prepaid (min.service level) 


40 339 

64 991 

65 091 

80138 

65 319 

65 491 

80138 

84145 

88 352 

Minimum Service Level and Above sub-total 


40 339 

64 991 

65 091 

80138 

65 319 

65 491 

80138 

84145 

88 352 

Electricity (< min.service level) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Electricity - prepaid (< min. service level) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Other energy sources 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Below Minimum Service Level sub-total 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Total number of households 

5 

40 339 

64 991 

65 091 

80138 

65 319 

65 491 

80138 

84145 

88 352 

Refuse: 











Removed at least once a week 


60 315 

62 284 

73 939 

74 444 

74 444 

74 444 

63146 

66 303 

69 618 

Minimum Service Level andAbove sub-total 


60 315 

62 284 

73 939 

74 444 

74 444 

74 444 

63146 

66 303 

69 618 

Removed less frequently than once a week 


4 095 

4 095 

4 095 

4 095 

4 095 

4 095 

- 

- 

- 

Using communal refuse dump 


1411 

1411 

1411 

1 411 

1411 

1411 

4 086 

4 290 

4 504 

Using own refuse dump 


8 586 

8 586 

8 586 

8 586 

8 586 

8 586 

20 412 

21 433 

22 504 

Other rubbish disposal 


1 844 

1 844 

1 844 

1 844 

1 844 

1 844 

- 

- 

- 

No rubbish disposal 


2 889 

2 889 

2 889 

2 889 

2 889 

2 889 

6 214 

6 525 

6 851 

Below Minimum Service Level sub-total 


18 825 

18 825 

18 825 

18 825 

18 825 

18 825 

30 711 

32 247 

33 859 

Total number of households 

5 

79140 

81 109 

92 764 

93 269 

93 269 

93 269 

93 857 

98 550 

103 478 

Households receivinq Free Basic Service 

7 










Water (6 kilolitres per household per month) 


14 326 

14 452 

14 220 

14 298 

14 298 

14 298 

14 513 

14 658 

14 804 

Sanitation (free minimum level service) 


18107 

17 738 

18 090 

18153 

18153 

18153 

18 426 

18610 

18 796 

Electricity/other energy (50kwh per household per month) 


16 801 

16 707 

16 473 

16 598 

16 598 

16 598 

16 847 

17016 

17186 

Refuse (removed at least once a week) 


17 642 

17 227 

17 581 

17 637 

17 637 

17 637 

17 901 

18 080 

18 261 

Cost of Free Basic Services provided ■ Formal Settlements (R'000) 

8 










Water (6 kilolitres per indigent household per month) 


19 045 

20 259 

22123 

26 749 

27120 

27120 

29195 

31 093 

32 958 

Sanitation (free sanitation service to indigent households) 


16 767 

17 823 

20 337 

22 640 

22 839 

22 839 

25 053 

27 307 

29 765 

Electricity/other energy (50kwh per indigent household per month) 


7 493 

8 062 

8 004 

9 828 

8 279 

8 279 

9 024 

9 837 

10 722 

Refuse (removed once a weekfor indigent households) 


21 426 

22 591 

25 437 

27 481 

27 478 

27 478 

32107 

34 997 

38146 

Cost of Free Basic Services provided ■ Informal Formal Settlements (R'000) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Total cost of FBS provided 


64 732 

68 734 

75 902 

86 698 

85 717 

85 717 

95 379 

103 233 

111 592 

Hiqhest level of free service provided per household 











Property rates (R value threshold) 


15 000 

15 000 

15 000 

15 000 

15 000 

15 000 

15 000 

15 000 

15 000 

Water (kilolitres per household per month) 


10 

10 

10 

10 

10 

10 

10 

10 

10 

Sanitation (kilolitres per household per month) 

Sanitation (Rand per household per month) 

Electricity (kwh per household per month) 


50 

50 

50 

50 

50 

50 

50 

50 

50 

Refuse (average litres per week) 


124 

124 

124 

124 

124 

124 

124 

124 

124 

Revenue cost of subsidised services provided (R'000) 

9 










Property rates (tariff adjustment) (impermissable values per section 17 of MPRA) 











Property rates exemptions, reductions and rebatesand impermissable values in excess of 
section 17 of MPRA) 




15101 

17 356 

15 424 

15 424 

22 077 

23 898 

25 747 

Water (in excess of 6 kilolitres per indigent household per month) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Sanitation (in excess of free sanitation service to indigent households) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Electricity/other energy (in excess of 50 kwh per indigent household per month) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Refuse (in excess of one removal a week for indigent households) 


- 

- 

- 

- 

- 

- 

- 

- 

- 

Municipal Housing - rental rebates 

Housing - top structure subsidies 

Other 

6 










Total revenue cost of subsidised services provided 


- 

- 

15101 

17 356 

15 424 

15 424 

22 077 

23 898 

25 747 
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MP313 Steve Tshwete - Supporting Table SA7 Measureable performance objectives 


Description 

Unit of measurement 

2015/16 

2016/17 

2017/18 

Current Year 2018/19 

2019/20 Medium Term Revenue & Expenditure 
Framework 

Audited 

Outcome 

Audited 

Outcome 

Audited 

Outcome 

Original 

Budget 

Adjusted 

Budget 

Full Year 

Forecast 

BudgetYear 
2019/20 

Budget Year+1 
2020/21 

Budget Year+2 
2021/22 

Governance and Administration 











Corporate Services 











Property Services 











ureate additional tacilities tor commumty needi 

Number of new buildings facilities constructed 

1 

0 

1 

1 

1 

1 

1 

1 

1 












Trading Services 











Waste Managment 











Solid Waste 











Provision ofRefuse removal service 

Number of households with weekly kerb-side waste 


74033 

74044 

74444 

74444 

74444 

74444 

74844 

75244 

Number of informal settlements with access to refuse 


2606 

2658 

2711 

2711 

2711 

2711 

2711 

2711 

Number of additional households (RDP) with access to 


350 

400 

400 

400 

400 

400 

400 

400 

Backlog of kerb-side refuse removal services to 


4849 

12669 

12269 

12269 

12269 

12269 

11969 

11569 

Reduce illegal dumping 

Number of mini waste transfer stations constructed 


0 

0 

0 

0 

0 

0 

0 

0 

Number of transfer stations constructed 


1 

0 

0 

0 

0 

0 

0 

0 

Water Service 











Water Distribution 











Provision of water 

Number of formal domestic customers receiving water 


55958 

56008 

56008 

56008 

56008 

56008 

56008 

56008 

Number of water service points installed for informal 


0 

0 

0 

0 

0 

0 

0 

0 

Number of additional households (RDP) provided with 



610 

200 

750 

750 

300 

300 

300 

Backlog of consumer units provided with a basic level 


12680 

12680 

12480 

11930 

11930 

11630 

11330 

11030 

Number of consumer units provided with access to a 


55958 

56618 

56208 

56758 

56758 

57058 

57358 

57658 

Backlog in the number of consumer units with access 


0 

0 

0 

0 

0 

0 

0 

0 

Managing water infrastructure assets. 

Install / replace fire hydrants 


6 

15 

5 

5 

5 

25 

25 

25 

Replace bulk flow meters 


0 

4 

4 

4 

4 

6 

6 

6 

Replace water pipes per meter 

6.7km 

11.5km 

4.5km 

1 

1 

1 

7.5km 

7.5km 

7.5km 

Replace number of water meters: Residential 


469 

232 

232 

0 

320 

300 

300 

300 

Replace number of water meters: 


22 

4 

4 

0 

7 

10 

10 

10 

Provide waterin remote areas 

Water services in Rural areas: Windpumps 


1 

0 

5 

5 

5 

1 

1 

1 

Water services in Rural areas: Water tanks 


7 

5 

5 

5 

5 

4 

4 

5 












Water Purification 











Install and Implement security measures 

Replace fencing per m 


100 

0 

0 

1 

2 















Electricity Services 











Electricity Distribution 











Provide infrastructure and connections 

electricity connections 

602 

184 

228 

300 

300 

300 

497 

200 

200 

New Pre-paid Household connections 

977 

184 

100 

100 

100 

100 

100 

100 

100 

electricity 

40339 

64991 

65091 

65491 

65319 

65491 

66088 

66388 

66688 

backlog ot electricity connections to consumer umts 

0 

0 

0 

0 

0 

0 

0 

0 

0 

basic Electricity 

16748 

16549 

16849 

17149 

1627 

17449 

17649 

17849 

18049 

Install and upgrade of infrastructure 

Number ot meter kiosks replacec 

30 

10 

10 

10 

10 

10 

10 

10 

10 

Km of overhead lines replaced 

0 

0 

0 

0 

0 

0 

0 

3 

3 

New/replacing ot cabie per krr 

3 

18.59 

2.37 

6.00 

10.00 

10.00 

5.00 

4.33 

2.70 

install and implement security measuret 

hencing per m 

100 

100 

100 

100 

100 

100 

100 

100 

100 

Provide area lighting where required. 

Number ot new streetlights 

30 

22 

0 

0 

0 

0 

0 

0 

0 

Number of new highmasts 

23 

15 

9 

9 

13 

13 

12 

12 

12 

Number ot streetlights upgradec 

160 

120 

76 

0 

0 

0 

0 

0 

0 

Waste Water Management 











Sewerage 











Provision of sewer networks 

sewerage services 


70943 

71752 

71952 

72502 

72502 

72802 

73102 

73402 

informal settlement dwellers 










sewer connections 


197 

610 

400 

200 

750 

300 

300 

300 

(above KUPstandards) 


15570 

14960 

14560 

14360 

13810 

13510 

13210 

12910 

Bulk supply (outtall sewer) per m 

0 

0 

0 

0 

0 

0 

2 

2 

2 

Managmg sewer mtrastructure asseti 

Keplace pipeline per m 

222m 

460 

460m 

460m 

460m 

460m 

Ikm 

Ikm 

Ikm 

mtormal settlements 

biological toilets 


37 

40 

158 

158 

158 

300 

200 

200 

install and implement security measures 

Keplace tencing per m 

0 

0 

0 

0 

0 

0 

400 

0 

0 

Community and public satety 











Public Satety 











Trattic 











To improve the free flow oftraffic. 

Number ot new trattic signs 

588 

580 

580 

580 

580 

580 

570 

560 

550 

Number of new trattic signals 

3 

3 

2 

2 

2 

2 

2 

2 

2 

Number of new speed humps to be erectec 

25 

16 

15 

15 

15 

15 

20 

20 

20 

Community services 











Community Halls 

Number ot commumty halls developed 



0 

0 

0 

0 

1 

0 

1 

Sport & Recreation 

Number ot sports fields and stadia developed 


2 

2 

2 

5 

6 

4 

3 

3 

Number of community swimming pools developed 


0 

0 

0 

0 

0 

0 

0 

0 

Parks & Gardens 

Number ot parks and gardens developed 


2 

2 

2 

2 

3 

3 

2 

2 

tducation & Ubraries 

Number ot libraries developed 


0 

0 

0 

0 

0 

0 

0 

0 

uemeteries 

Number ot cemetries developed 


1 

0 

0 

0 

0 

0 

1 

0 

t mergency services 

developed 

0 

0 

0 

0 

0 

0 

1 

0 

0 

Economic & Environmental Services 











Road Transport 












Page 6 of 195 
























































































MP313 Steve Tshwete - Supporting Table SA7 Measureable performance objectives 


Description 

Unit of measurement 

2015/16 

2016/17 

2017/18 

Current Year 2018/19 

2019/20 Medium Term Revenue & Expenditure 
Framework 

Audited 

Outcome 

Audited 

Outcome 

Audited 

Outcome 

Original 

Budget 

Adjusted 

Budget 

Full Year 

Forecast 

BudgetYear 
2019/20 

Budget Year +1 
2020/21 

Budget Year+2 
2021/22 

Roads and Stormwater 











Constructing new roads where required 

Km ot new tarred roads constructec 


8 

7 

7 

7 

7 

7 

7 

7 

Km ot paved roads 


0.8 

0 

0 

0 

0 

0 

0 

0 

Km of gravelled roads 


5 

0 

0 

0 

0 

0 

0 

0 

Numberof Taxi laybyes 


0 

3 

3 

3 

3 

2 

2 

2 

Rehabilitation ofroads 

Km ot roads resealed 


7.1 

7 

7 

7 

7 

7 

7 

7 

Km ot roads resurtaced/rehabilatec 


0.4 

0 

0 

0 

0 

0 

0 

0 

Km of gravel roads graded 


194.4 

150 

150 

150 

150 

150 

150 

150 

Provide and replace stormwater 

Km ot stormwater installed 


7 

4 

4 

4 

4 

5 

5 

5 

Km ot stormwater replaced 


0 

0 

0 

0 

0 

0 

0 

0 

Km ot walkways constucted 


1.1 

1 

1 

1 

1 

1 

1 

1 

Transport 

Number ot bus/taxi stops constructec 


0 

0 

0 

0 

0 

0 

0 

0 

Number of bus terminals or taxi ranks constructec 


0 

0 

0 

0 

0 

0 

0 

0 

Hovide walKways ' ” 

Number ot subsurtace drains 


0.6 

1 

1 

1 

1 

1 

1 

1 































Spatial Development 











Land required 

settlements developmenl 


0 


174 

174 

174 




Land procured 

development 


0 








Land procured tor browntield developmen ; 

procurred tor browntield development (retlect both 


0 








Land proclaimed 

establishment completed) 


0 


783 

783 

783 




Uwellmg umts developea 

Number ot dwellmg umts developed per hectart 


0 








intormal settlements 

Number ot mtormal settlements 


14 








Households livmg m mtormal settlements 

Number ot households livmg m mtormal settlemenh 










Intormal settlements with upgrading plam 

Number ot intormal settlements with upgrading plam 


1 


1 

1 

1 




Serviced sites 

Number ot sites serviced 










Upgraded mtormal settlements 

provided): in Uitu 


1 








Upgraded mtormal settlements 

provided): Relocatea 


1 








Iransferred litledeeds 

beneticiaries 


200 







































And so on tor the rest ot the Votes 











Page 7 of 195 






















































MP313 Steve Tshwete ■ Supporting Table SA8 Performance indicators and benchmarks 




2015/16 

2016/17 

2017/18 

Current Year 2018/19 

2019/20 Medium Term Revenue & 
Expenditure Framework 

Description of financial indicator 

Basis of calculation 

Audited 

Audited 

Audited 

Original 

Adjusted 

Full Year 

Pre-audit 

Budget Year 

Budget Year 

BudgetYear 



Outcome 

Outcome 

Outcome 

Budget 

Budget 

Forecast 

outcome 

2019/20 

+1 2020/21 

+2 2021/22 

Borrowinq Manaqement 
























Credit Rating 












Capital Charges to Operating Expenditure 

Interest & Principal Paid /Operating 
Expenditure 

1.8% 

1.6% 

1.6% 

2.3% 

2.2% 

2.2% 

2.2% 

2.9% 

4.0% 

3.8% 

Capital Charges to Own Revenue 

Finance charges & Repayment of borrowing 
/Own Revenue 

1.9% 

1.8% 

1.8% 

2.7% 

2.6% 

2.6% 

2.6% 

3.5% 

4.7% 

4.6% 

Borrowed funding of 'own' capital expenditure 

Borrowing/Capital expenditure excl. transfers 
and grants and contributions 

0.0% 

2.7% 

58.8% 

53.5% 

52.3% 

52.3% 

52.3% 

36.9% 

41.9% 

48.2% 

Safetv of Capital 












Gearing 

Long Term Borrowing/ Funds & Reserves 

0.0% 

0.0% 

0.0% 

0.0% 

0.0% 

0.0% 

0.0% 

0.0% 

0.0% 

0.0% 

Liquidity 












Current Ratio 

Current assets/current liabilities 

3.2 

3.0 

3.4 

3.3 

3.7 

3.7 

3.7 

2.8 

2.0 

1.5 

Current Ratio adjusted for aged debtors 

Current assets less debtors > 90 days/current 
liabilities 

3.2 

3.0 

3.4 

3.3 

3.7 

3.7 

3.7 

2.8 

2.0 

1.5 

Liquidity Ratio 

Revenue Manaqement 

Monetary Assets/Current Liabilities 

2.1 

2.0 

2.3 

2.1 

2.5 

2.5 

2.5 

1.7 

1.2 

0.9 

Annual Debtors Collection Rate (Payment Level %) 

Last 12 Mths Receipts/Last 12 Mths Billing 


100.0% 

100.0% 

100.0% 

99.0% 

100.0% 

100.0% 

100.0% 

100.0% 

100.0% 

Current Debtors Collection Rate (Cash receipts % 
of Ratepayer & Other revenue) 


100.0% 

100.0% 

100.0% 

99.0% 

100.0% 

100.0% 

100.0% 

100.0% 

100.0% 

100.0% 

Outstanding Debtors to Revenue 

Total Outstanding Debtors to Annual Revenue 

9.6% 

9.0% 

9.3% 

8.6% 

8.3% 

8.3% 

8.3% 

6.8% 

5.4% 

4.1% 

Longstanding Debtors Recovered 

Debtors > 12 Mths Recovered/Total Debtors > 
12 Months Old 











Creditors Manaqement 
























Creditors System Efficiency 

% of Creditors Paid Within Terms 
(within'MFMA' s 65(e» 











Creditors to Cash and Investments 


205.3% 

204.4% 

232.1% 

152.1% 

226.5% 

226.5% 

226.5% 

161.2% 

203.7% 

272.8% 













Other Indicators 

























Total Volume Losses (kW) 












Total Cost of Losses (Rand '000) 











Electricity Distribution Losses (2) 

% Volume (units purchased and generated 
less units sold)/units purchased and 
generated 

0 

0 


0 

0 

0 

0 





Total Volume Losses (kf) 












Total Cost of Losses (Rand '000) 











Water Distribution Losses (2) 

% Volume (units purchased and generated 
less units sold)/units purchased and 
generated 

0 

0 


0 

0 

0 

0 




Employee costs 

Employee costs/(Total Revenue - capital 
revenue) 

29.4% 

33.0% 

32.9% 

36.7% 

35.1% 

35.1% 

35.1% 

36.4% 

35.5% 

35.0% 

Remuneration 

Total remuneration/(Total Revenue - capital 
revenue) 

31.0% 

63.7% 

34.5% 

38.3% 

36.6% 

36.6% 


37.9% 

36.9% 

36.4% 

Repairs & Maintenance 

R&M/(Total Revenue excluding capital 
revenue) 

5.3% 

5.6% 

5.3% 

6.0% 

6.3% 

6.3% 


5.9% 

5.8% 

5.7% 

Finance charges & Depreciation 

FC&D/(Total Revenue - capital revenue) 

13.8% 

13.0% 

11.5% 

12.2% 

11.9% 

11.9% 

11.9% 

12.4% 

12.5% 

11.7% 

IDP requlation financial viability indicators 












i. Debt coverage 

(Total Operating Revenue - Operating 
Grants)/Debt service payments due within 
financial year) 

18.0 

19.1 

24.4 

22.9 

22.9 

22.9 

22.3 

21.2 

22.4 

24.1 

ii.O/S Service Debtors to Revenue 

Total outstanding service debtors/annual 
revenue received for services 

12.1% 

11.2% 

12.1% 

11.0% 

10.8% 

10.8% 

10.8% 

8.7% 

6.8% 

5.2% 

iii. Cost coverage 

(Available cash + lnvestments)/monthly fixed 
operational expenditure 

1.1 

0.9 

0.8 

0.7 

0.5 

0.5 

0.5 

0.7 

0.6 

0.6 
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MP313 Steve Tshwete - Supporting Table SA9 Social, economic and demographic statistics and assumptions 


Description of economic indicator 

Ref. 

Basis of calculation 

2001 Census 

2007 Survey 

2011 Census 

2015/16 

2016/17 

2017/18 

Current Year 
2018/19 

2019/20 Medium Term Revenue & Expenditure 
Framework 

Outcome 

Outcome 

Outcome 

Original 

Budget 

Outcome 

Outcome 

Outcome 

Demoqraphics 















Population growth per year is 4.3% as per 

143 

183 

230 

279 

282 

295 

307 

320 

334 

349 



census (Projected to decrease to 1.3%) 











Population 













Females aged5-14 



21 


29 

33 

34 

35 

37 

38 

40 

42 

Males aged 5 -14 



21 


29 

33 

34 

35 

37 

38 

40 

42 

Females aged 15-34 



28 


41 

52 

53 

55 

58 

60 

63 

65 

Males aged 15-34 



27 


48 

61 

62 

65 

68 

70 

73 

77 

Unemployment 



25 

21 

21 

- 







Monthlv household income (no. of 













households) 

1,12 












No income 


Monthly household income growth per year is 

16 689 

6 727 

8 305 

11136 

11 380 

11 949 

12 546 

13173 

13 832 

14 524 



5% as per census guideline 











R1 - R1 600 



6 914 

2 372 

1 721 

2 296 

2 335 

2 452 

2 575 

2 704 

2 839 

2 981 

R1 601 - R3 200 



17 615 

8 541 

2 727 

3 639 

3 701 

3 886 

4 080 

4 284 

4 498 

4 723 

R3 201 -R6 400 



24 395 

20 810 

7 356 

9 816 

9 982 

10 482 

11 006 

11 556 

12134 

12 740 

R6 401 - R12 800 



28 208 

35 602 

10 467 

13 945 

14182 

14 891 

15 635 

16417 

17 238 

18100 

R12 801 - R25 600 



21 396 

28 691 

11074 

14 761 

15 012 

15 762 

16 550 

17 378 

18 247 

19159 

R25 601 - R51 200 



14 762 

19 339 

9 294 

12402 

12 612 

13 243 

13 905 

14 600 

15 330 

16 097 

R52 201 - R102400 



7471 

13 580 

7 396 

9 869 

10 037 

10 539 

11 065 

11 619 

12 200 

12 810 

R102 401 -R204 800 



2 005 

6 954 

4 580 

6111 

6 215 

6 526 

6 852 

7195 

7 555 

7 932 

R204 801 - R409 600 



513 

2 043 

1 462 

1 951 

1 984 

2 083 

2187 

2 297 

2 412 

2 532 

R409 601 - R819 200 



416 

- 

339 

452 

460 

483 

507 

533 

559 

587 

> R819 200 



154 

753 

251 

335 

341 

358 

376 

394 

414 

435 

Povertv profiles (no. of households) 













< R2 060 per household per month 

13 


23 603 

9 099 

10 026 

13432.80 

13715.15 

13894.45 

13894.45 




Insert description 

2 


41 218 

17 640 

12 753 

17071.60 

17415.82 

17643.22 

17643.22 

















Household/demoqraphics (000) 













Number of people in municipal area 


Population growth per year is 4.3% as per 

142 772 

182 503 

229 831 










census (Projected to decrease to 1.3%) 

















279 

282 

295 

307 

320 

334 

349 

Number of poor people in municipal area 


Poverty rate is 21% according to census 

48 865 

52 220 

59 929 














59 

61 

64 

64 

67 

70 

73 

Number of households in municipal area 


Average Household size 3.2 

37115 

50 449 

64 971 














87 

88 

89 

89 

91 

92 

95 

Number of poor households in municipal 


Poverty rate is 21% according to census 

10 763 

14 630 

17 542 








area 






18 

19 

20 

20 

21 

22 

25 

Definition of poor household (R per 













month) 













Housinq statistics 

3 












Formal 


Household growth per year is 1.3% as per 

29 776 

28 800 

53 929 

71 022 

74 437 

75146 

75146 

77 855 

81 273 

83 711 



census guideline 











Informal 



6 937 

7453 

11042 

15 692 

16 622 

17 552 

17 552 

18482 

19 412 

19 994 

Total number of households 



36 713 

36 253 

64 971 

86 714 

91 059 

92 698 

92 698 

96 337 

100 685 

103 706 

Dwellings provided by munlcipality 

4 












Dwellings provided by province/s 









205 

205 

200 

200 

Dwellings provided by private sector 

5 








160 

160 

160 

160 

Total new housing dwellings 









365 

365 

360 

360 

Economic 

6 












Inflation/inflation outlook (CPIX) 









6.4% 

6.4% 

5.7% 

5.6% 

Interest rate - borrowing 









10.5% 

10.5% 

10.0% 

10.0% 

Interest rate - investment 









6.5% 

6.5% 

6.8% 

7.1% 

Remuneration increases 









7.0% 

7.0% 

7.0% 

7.0% 

Consumption growth (electricity) 









0.0% 

0.0% 

1.0% 

2.0% 

Consumption growth (water) 









0.0% 

0.0% 

1.0% 

2.0% 

Collection rates 

7 












Property tax/service charges 









96.0% 

96.0% 

96.0% 

98.0% 

Rental of facilities & equipment 









98.0% 

98.0% 

98.0% 

98.0% 

Interest - extemal investments 









100.0% 

100.0% 

100.0% 

100.0% 

Interest - debtors 









96.0% 

96.0% 

96.0% 

98.0% 

Revenue from agency services 









100.0% 

100.0% 

100.0% 

100.0% 
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Municipal Performance Plan for 2019-2022 


1. KPA : GOOD GOVERNANCE AND PUBLIC PARTICIPATION 

KPA Goal: Promoting institutional 
efficiency 

High level Strategic Alignment 
References: Vision 2040: 

2022 Strategic Objective: Sustain Good Corporate Governance Through Effective and Accountable Clean 
Administration 

Service/ 

Programm 

NDP 

Referenc 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Performa 

nce 

Objective 
s (PO) 

Key 

Performa 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcome 

indicator 

Lead 

Departmen 

ts 

POE 

e 

e 

(as 

applicable 

) 


nce 

Indicator 



2019/ 

2020 

2020/ 

2021 

2021/ 

2022 





Legal and 

Administrat 

ion 

A 

responsiv 
e and 

accounta 
bie, 

effective 

and 

efficient 

local 

governme 
nt system 

Ensure 

Council 

behaves 

in ways 

to restore 

communi 

ty trust in 

local 

governm 

ent 

Legal 

complian 

ce 

To 

promote 

institution 

al 

efficiency 

Number 

of 

activities 
undertake 
n to 
comply 
with king 

IV report 

10 

Activities 
conducte 
d on 

King IV 

complian 

ce 

10 

Activities 
to be 
implemen 
ted on 

King IV 
annually 

2 

2 

2 

Personne 

1 

Complian 
ce audit 
conducte 
d 

Good 

governan 

ce 

Legal and 

Administrat 

ion 

Report on 
meetings 
held 

Attendanc 

e 

Registers 

and 

minutes 

Municipal 
Code 
placed on 
the 

municipal 

intranet 
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1. KPA : GOOD GOVERNANCE AND PUBLIC PARTICIPATION 

KPA Goal: Promoting institutional 
efficiency 

High level Strategic Alignment 
References: Vision 2040: 

2022 Strategic Objective: Sustain Good Corporate Governance Through Effective and Accountable Clean 
Administration 

Service/ 

Programm 

e 

NDP 

Reference 

(as 

applicable) 

MP 

Vision 

2030 

Referen 

ce 

(as 

applicabl 

e) 

Priority 

Area 

Performan 

ce 

Objectives 

(PO) 

Key 

Performan 

ce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departme 

nts 

POE 

2019/ 

2020 

2020 

/2021 

2021/ 

2022 

Risk 

managem 

ent 

A 

responsive 

and 

accountabl 
e, effective 
and 

efficient 

local 

governme 
nt system 

Continu 
e to 

develop 

perform 

ance 

monitori 
ng and 
manage 
ment 
systems 

Risk 

manage 

ment 

Facilitate 

and 

coordinate 

risk 

managem 

ent 

function 

and 

processes 

Strategic 

risk 

register 

submitted 

Risk 
register 
approve 
d by 
June 
2017 

Submit to 
Council 
strategic 
risk 

register by 
Septembe 
r annually 

1 

1 

1 

Human 

Capital 

Risk 

Register 

Good 

Governa 

nce 

All 

Directorat 

es 

Risk 
register 
submitte 
d to 

municip 

al 

manager 

Risk 

managem 

ent 

A 

responsive 

and 

accountabl 
e, effective 
and 

efficient 

local 

governme 
nt system 

Continu 
e to 

develop 

perform 

ance 

monitori 
ng and 
manage 
ment 
systems 

Risk 

manage 

ment 

Facilitate 

and 

coordinate 

risk 

managem 

ent 

function 

and 

processes 

% if 

identified 

risk 

mitigation 

measures 

implement 

ed 

75% of 
identifie 
d risk 
mitigatio 
n 

measure 

s 

impleme 
nted as 
at June 
2018 

85% 

identified 

mitigation 

measures 

implement 

ed 

85% 

85% 

85% 

Risk 

register 

and 

budget 

Risk 

mitigation 

plan 

Good 

governa 

nce 

Risk 

managem 

ent 

Quarterly 
progress 
report on 
the 

implemen 

ted 

mitigation 

measures 

Internal 

audit 

A 

responsive 

and 

accountabl 
e, effective 
and 

efficient 

local 

governme 
nt system 

Continu 
e to 

develop 

perform 

ance 

monitori 
ng and 
manage 
ment 
systems 

Internal 

audit 

Provide 

assurance 

and 

advisory 

services 

Number of 

reports 

issued 

20 audit 
conduct 
ed 

130 audit 
conducted 

30 

35 

40 

Human 

capital 

and 

budget 

Internal 
audit plan 

Good 

governa 

nce 

Internal 

audit 

Quarterly 

internal 

audit 

reports 

Performan 

ce 

Managem 

A 

responsive 

and 

accountabl 

Continu 
e to 

develop 

perform 

Perform 

ance 

Manage 

ment 

Promote 

performan 

ce 

measurem 

Number of 

organisati 

onal 

performan 

4 

Organis 

ational 

perform 

4 

Organisati 

onal 

performan 

4 

4 

4 

Personn 

el 

Productiv 

e 

workforce 

Improve 

d 

perform 

ance 

Developm 
ent and 
strategic 
support 

Organis 

ational 

perform 
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1. KPA : GOOD GOVERNANCE AND PUBLIC PARTICIPATION 

KPA Goal: Promoting institutional 
efficiency 

High level Strategic Alignment 
References: Vision 2040: 

2022 Strategic Objective: Sustain Good Corporate Governance Through Effective and Accountable Clean 
Administration 

Service/ 

Programm 

e 

NDP 

Reference 

(as 

applicable) 

MP 

Vision 

2030 

Referen 

ce 

(as 

applicabl 

e) 

Priority 

Area 

Performan 

ce 

Objectives 

(PO) 

Key 

Performan 

ce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departme 

nts 

POE 

2019/ 

2020 

2020 

/2021 

2021/ 

2022 

ent 

System 

e, effective 
and 

efficient 

local 

governme 
nt system 

ance 

monitori 
ng and 
manage 
ment 
systems 


ent and 

reporting 

ce reports 
compiled 

ance 

reports 

submitte 

d 

ce reports 
compiled 
by 30 June 
annually 






and 

service 

delivery 


ance 

reports 

Informatio 

n 

Communic 

ation 

Technolog 

y 

Technolog 

ical 

Change 

Increase 
d access 
to 

services 

through 

automat 

ed and 

mobile 

systems 

ICT 

governa 

nce 

Effective 

and 

efficient 

ICT 

aligned to 
organisati 
onal 
strategy 

Developed 

ICT 

strategy 

Develop 
ed and 
approve 
d ICT 
strategy 

Annual 
review of 
the ICT 

strategy 

1 

1 

1 

Budget 

Personn 

el 

Reviewed 

ICT 

strategy 

Improve 
d good 
governa 

nce 

Corporate 

services 

Council 

resolutio 

n 


2. KPA : GOOD GOVERNANCE AND PUBLIC PARTICIPATION 

KPA Goal : Promoting institutional 
efficiency 

High level Strategic Alignment 
References: Vision 2040: 

2022 Strategic Objective: Promote Effective governance processes and planning 

Service/ 

Programm 

e 

NDP 

Reference 

(as 

applicable) 

MP 

Vision 

2030 

Referen 

ce 

(as 

applica 

bie) 

Priority 

Area 

Performan 

ce 

Objectives 

(PO) 

Key 

Performan 

ce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departme 

nts 

POE 

2019/ 

2020 

2020 

/2021 

2021/ 

2022 

IDP 

A 

responsive 

and 

accountabl 
e, effective 
and 

Building 

a 

capable 

and 

develop 

Strategic 

Planning 

To guide 
and inform 
the 

municipal 

planning, 

budget, 

Develop 
and review 
the IDP of 
the 

organisati 

on 

2012/17 

IDP 

Develop 
and review 
a 5 year 

IDP 

1 

1 

1 

Budget 

Personn 

el 

Developed 

and 

Reviewed 

IDP 

Integrate 

d 

planning 

Developm 
ent and 
strategic 
support 

Process 

plans 

Draft and 
final IDPs 

Adverts 
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2. KPA : GOOD GOVERNANCE AND PUBLIC PARTICIPATION 

KPA Goal : Promoting institutional 
efficiency 

High level Strategic Alignment 
References: Vision 2040: 

2022 Strategic Objective: Promote Effective governance processes and planning 

Service/ 

Programm 

e 

NDP 

Reference 

(as 

applicable) 

MP 

Vision 

2030 

Referen 

ce 

(as 

applica 

bie) 

Priority 

Area 

Performan 

ce 

Objectives 

(PO) 

Key 

Performan 

ce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departme 

nts 

POE 

2019/ 

2020 

2020 

/2021 

2021/ 

2022 


efficient 

local 

governmen 
t system 

mental 

state 


managem 
ent and 
developm 
ent actions 











Schedule 

of 

communi 

ty 

participati 

on 
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1. KPA : MUNICIPAL TRANSFORMATION AND ORGANISATIONAL DEVELOPMENT 

KPA Goal : Promote Good 
Governance Organlsatlonal 
Development And Flnanclal 
Sustainably 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Develop and enhance human capital services to maximize service delivery. 

Service/ 

Programm 

e 

NDP 

Reference 

(as 

applicable) 

MP 

Vision 

2030 

Referen 

ce 

(as 

applicabl 

e) 

Priority 

Area 

Performan 

ce 

Objectives 

(PO) 

Key 

Performan 

ce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departme 

nts 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 

Human 

Resources 

A skilled 
and 

capable 
workforce 
to support 
inclusive 
growth 

Researc 

h, 

develop 

ment 

and 

innovati 
on in 
human 
capital 

Employ 

ment 

Equity 

Provision 

of 

transform 

ation, 

training 

and 

human 

capital 

managem 

ent 

services 

Number of 

employees 

employed 

in levels 

semi and 

unskilled 

jobs 

approved 

EEP 

New 

indicator 

40 

employees 

from 

underrepr 
esented 
target 
groups to 
be 

employed 
at semi & 
unskilled 
levels by 
June 2022 

10 

10 

10 

Targets 
as per 

EEP 

Municip 

al 

personn 

el 

Employme 

nt from 

underrepr 

esented & 

disability 

target 

groups 

Transfor 

med 

workforc 

e 

Corporate 

services 

Appointm 

ent 

letters 

Number of 

employees 

from 

people 

with 

disabilities 
to be 
employed 

New 

Indicator 

3 

employees 

from 

people 

with 

disabilities 
to be 
employed 
by June 
2022 

1 


1 

Targets 
as per 

EEP 

Municip 

al 

personn 

el 

Appointm 

ent 

letters 

Human 

resources 

A skilled 
and 

capable 
workforce 
to support 
inclusive 
growth 

Researc 

h, 

develop 

ment 

and 

innovati 
on in 
human 
capital 

Occupati 

onal 

Health 

and 

Safety 

To ensure 
complianc 
e with the 
legislation 

Number of 
initiatives 

on 

complianc 
e with key 
points of 
OHS 

40 OHS 
activities 
impleme 
nted 

50 OHS 
activities 
to be 

implement 

ed 

annually 

10 

10 

10 

Personn 

el 

Budget 

Facilitated 

initiatives 

Create a 

safe 

and 

healthy 

environ 

ment for 

the 

employe 

es 

Corporate 

services 

Attendan 

ce 

registers 

Medical 

certificate 

Reports 

Human 

resources 

A skilled 
and 

capable 
workforce 
to support 
inclusive 
growth 

Researc 

h, 

develop 

ment 

and 

innovati 
on in 

Organis 

ational 

structure 

Develop 

and 

maintain 
personnel 
structure 
that will 
support 

Developed 

and 

reviewed 

organisatio 

nal 

structure 

Draft 

2016 

organisa 

tional 

structure 

noted by 

council 

2 

organisati 

onal 

structure 

(2017/19 

and 

2019/22) 



1 

Personn 

el 

Budget 

Approved 

organisati 

onal 

structures 

Effective 

and 

efficient 

service 

delivery 

Corporate 

services 

Council 

resolution 

Organisat 

ion 

structure 
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human 

capital 


effective 

and 

efficient 

service 

delivery 













3. KPA : FINANCIAL VIABILITY 

KPA Goal : Promote Good 
Governance Organisational 
Development And Financial 
Sustainably 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: To manage the finances of the municipality to ensure financial viability 

Service/ 

Programm 

e 

NDP 

Reference 

(as 

applicable) 

MP 

Vision 

2030 

Referen 

ce 

(as 

applicabl 

e) 

Priority 

Area 

Performan 

ce 

Objectives 

(PO) 

Key 

Performan 

ce 

Indicator 

Baseline 

Five 

Year 

Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcome 

indicator 

Lead 

Departm 

ents 

POE 

2019/2 

020 

2020 

/2021 

2021 

/ 

2022 

Financial 

Viability 

Building a 
capable 
state 

Outcom 
e 9 - 
Respons 
ive, 

account 

able, 

effective 

and 

efficient 

local 

governm 

ent 

system 

Financia 

1 

Services 

To ensure 
efficient, 
effective 
cash flow 
managem 
ent 

Annual 
debt to 
operating 
revenue 

Debt 
coverag 
e ratio 

58 times 
at 30 
June 
2017 

Debt 
coverag 
e ratio 
not 

more 

than 
22% by 

June 

annually 

22% 

22% 

22% 

Monthly 
Report 
and Key 
Indicator 
Schedule 

Improve 
cash/liquid 
ity position 

Financial 

Viability 

and 

sustaina 

bility 

Manager 

Finance 

Financia 

1 

Stateme 

nts 

Annual 

Cost 

coverage 

ratio 

Cost 
coverag 
e ratio 

6:1 as at 
30 June 
2017 

Cost 
coverag 
e ratio 

6:1 by 
June 
annually 

2:1 

2:1 

2:1 

Monthly 
Report 
and Key 
Indicator 
Schedule 

Improve 
cash/liquid 
ity position 

Financial 

Viability 

and 

sustaina 

bility 

Budget 

Office 

Monthly 

& 

quarterly 

reports 

on 

debtors 

Financial 

Viability 

Building a 
capable 
state 

Outcom 
e 9 - 
Respons 
ive, 

account 

able, 

effective 

and 

efficient 

local 

Financia 

1 

Services 

To 

manage 
revenue in 
an efficient 
and 

responsibl 
e manner. 

% 

Collection 
of debtors 
maintain 
above 
98% 

100% 
Collectio 
n rate 

95% 
Collectio 
n rate 

95% 

95% 

95% 

Billing 

records 

and 

monthly 

reporting 

Maintain 

cash 

position 

Financial 

Viability 

and 

sustaina 

bility 

Treasury 

Office 

(Credit 

Control) 

Monthly 

& 

quarterly 

reports 

on 

debtors 

Debtors to 

revenue 

ratio to be 

Debtors 

to 

revenue 

Debtors 

to 

revenue 

8% 

8% 

8% 

Billing 

records 

and 

Maintain 

debtors 

book 

Financial 

Viability 

and 

Treasury 

Office 

(Credit 

Monthly 

& 

quarterly 
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3. KPA : FINANCIAL VIABILITY 

KPA Goal : Promote Good 
Governance Organlsatlonal 
Development And Flnanclal 
Sustainably 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: To manage the finances of the municipality to ensure financial viability 

Service/ 

Programm 

e 

NDP 

Reference 

(as 

applicable) 

MP 

Vision 

2030 

Referen 

ce 

(as 

applicabl 

e) 

Priority 

Area 

Performan 

ce 

Objectives 

(PO) 

Key 

Performan 

ce 

Indicator 

Baseline 

Five 

Year 

Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcome 

indicator 

Lead 

Departm 

ents 

POE 

2019/2 

020 

2020 

/2021 

2021 

/ 

2022 



governm 

ent 

system 



less than 
8% 

ratio at 
9.2% at 
30 June 
2017 

ratio to 
be 8% 




monthly 

reporting 


sustaina 

bility 

Control) 

& Legal 

reports 

on 

debtors 

Financial 

Viability 

Building a 
capable 
state 

Outcom 
e 9 - 
Respons 
ive, 

account 

able, 

effective 

and 

efficient 

local 

governm 

ent 

system 

Financia 

1 

Services 

To 

manage, 

control 

and 

maintain 
all assets 
of the 
municipalit 

y 

100% of 
movable 
assets 
exist in the 
municipalit 

y 

New 

baseline 

100% of 
movable 
assets 
the 

municip 

ality 

counted 

100% 

100% 

100 

% 

Asset 

verification 

report 

Reduce 

financial 

losses 

Financial 

Viability 

and 

sustaina 

bility 

All 

Departm 

ents 

Asset 

verificati 

on 

report 

Repairs 

and 

maintenan 
ce to be 

8% of 
OPEX 
budget 

Repairs 

and 

mainten 

ance 

constitut 
e 6.2% 
of OPEX 
budget 

Repairs 

and 

mainten 

ance 

constitut 
e 6.5% 
of OPEX 
budget 

7.5% 

8% 

8% 

Budget 

document 

and 

maintenan 
ce projects 

Maintain 
assets to 
improve 
service 
delivery 

Financial 

Viability 

and 

sustaina 

bility 

All 

Departm 

ents 

Budget 

docume 

nt 

Financial 

Viability 

Promoting 
accountabi 
lity and 
fighting 
corruption 

Outcom 
e 9 - 
Respons 
ive, 

account 

able, 

effective 

and 

efficient 

local 

governm 

ent 

system 

Financia 

1 

Services 

To ensure 
and 
extend 
service 
delivery to 
the 

community 

Unqualifie 
d audit 
report 

Unqualifi 
ed audit 
for 

2016/20 
Ifinanci 
al year 

Unqualifi 
ed audit 
opinion 
for 

2017/20 

18 

financial 

year 

Unqual 

ified 

audit 

opinio 

n 

Unqua 

lified 

audit 

opinio 

n 

Unq 

ualifi 

ed 

audit 

opini 

on 

AFS & 
Audit 
Opinion 

Compliant 

municipalit 

y 

Good 

Governa 

nce 

Financial 

Viability 

All 

Departm 

ents 

Audit 

Report 

and 

Audit 

Action 

Plan 

Funded 

Budget 

Funded 

& 

Complia 

nt 

Funded 

& 

Complia 

nt 

Funde 

d 

Budget 

Funde 

d 

Budge 

t 

Fund 

ed 

Bud 

get 

Budget 

timetable 

and 

budget 

Compliant 

Budget 

Document 

Good 

Governa 

nce 

All 

Departm 

ents 

Approve 
d Annual 
Budget 
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3. KPA : FINANCIAL VIABILITY 

KPA Goal : Promote Good 
Governance Organlsatlonal 
Development And Flnanclal 
Sustainably 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: To manage the finances of the municipality to ensure financial viability 

Service/ 

Programm 

e 

NDP 

Reference 

(as 

applicable) 

MP 

Vision 

2030 

Referen 

ce 

(as 

applicabl 

e) 

Priority 

Area 

Performan 

ce 

Objectives 

(PO) 

Key 

Performan 

ce 

Indicator 

Baseline 

Five 

Year 

Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcome 

indicator 

Lead 

Departm 

ents 

POE 

2019/2 

020 

2020 

/2021 

2021 

/ 

2022 







Budget 
approve 
d by 
May 
2018 

Budget 
approve 
d by 
May 
2019 




submissio 

ns 

& 

Resolution 

Financial 

Viability 



95% of the 
municipalit 
y Annual 
budget be 
implement 
ed 

87% of 
the 

Annual 
Budget 
impleme 
nted on 

30 June 
2016 

95% of 
the 

municip 

ality 

Annual 

Budget 

be 

impleme 

nted 

95% 

95% 

95% 

Monthly 
reporting 
for opex 
and capex 

Implement 
ation of 
SDBIP 

Good 

Governa 

nce 

Financial 

Viability 

All 

Departm 

ents 

AFS 

results 

(Budget 

versus 

Actual) 

Financial 

Viability 

Building a 
capable 
state 

Outcom 
e 9 - 
Respons 
ive, 

account 

able, 

effective 

and 

efficient 

local 

governm 

ent 

system 

Financia 

1 

Services 

To 

maintain 

and 

streamline 

supply 

chain 

managem 

ent 

processes 
to improve 
service 
delivery 

90% 

Complianc 
e and 
adherence 
to 

procureme 
nt plan 

New 

indicator 

100% 
Complia 
nce and 
adheren 
ce to 
procure 
ment 
plan 

100% 

100% 

100 

% 

Monthly 

progress 

on 

Procurem 
ent plan 
implement 
ation 

Implement 
ation of 
procureme 
nt pian 

Good 

Governa 

nce 

Financial 

Viability 

All 

Departm 

ents 

Procure 
ment 
Plan and 
timefram 

es 
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3 KPA : FINANCIAL VIABILITY 

KPA Goal : Promote Good 
Governance Organisatlonal 
Development And Financial 
Sustainably 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Continue with accountable and developmental orientated monetary management to 
sustain a sound fiduciary position. 

Service/ 

Program 

me 

NDP 

Referen 

ce 

(as 

applicab 

le) 

MP Vision 

2030 

Referenc 

e 

(as 

applicable 

) 

Priority 

Area 

Performa 

nce 

Objective 
s (PO) 

Key 

Performa 

nce 

Indicator 

Baselin 

e 

Five Year 
Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departme 

nts 

POE 

2019/ 

2020 

2020 / 
2021 

2021/ 

2022 

Valuation 

Balance 

of 

economi 

c 

activity. 

Outcome 

9 

Responsi 

ve, 

accounta 

ble, 

effective 

and 

efficient 

local 

governme 
nt system 

Valuati 

on 

Provide a 
fair and 
equitable 
basis for 
rating of 
properties 

Compiled 

and 

updated 

Valuation 

Roll 

2017/20 

18 

valuatio 
n roll 

Compile and 
submit annual 
supplementar 
y valuation 
rolls 

1 

1 

1 

Budget 

Personn 

el 

Skills 

Software 

Budget 

Draft 

suppleme 

ntary 

valuation 

rolls 

compiled 

Suppleme 

ntary 

valuation 

rolls 

compiled 

Fair and 
equitabl 
e basis 
for 

rating of 
properti 
es 

Valuation 

ICT 

Services 

Acknowled 
gement of 
receipt 

Certified 

suppleme 

ntary 

valuation 

rolls 

Consider and 
decide and 
implement all 
objections 

1 

1 

1 

Budget 

Personn 

el 

Skills 

Software 

Budget 

Updated 

valuation 

roll 

Fair and 
equitabl 
e basis 
for 

rating of 
properti 
es 

Valuation 

ICT 

Services 

Notices of 

outcome 

Updated 

valuation 

roll 
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4. KPA : LOCAL ECONOMIC DEVELOPMENT 

KPA Goal : Promote Economlc 
Growth through facllitation of 
investments and development 
of strategic infrastructure 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Promote Economic growth and job creation 

Service/ 

Program 

me 

NDP 

Referen 

ce 

(as 

applicab 

le) 

MP 

Vision 

2030 

Referen 

ce 

(as 

applicab 

le) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Perform 

ance 

Indicator 

Baselin 

e 

Five 

Year 

Targets 

Yearly Targets 

Input 

indicat 

or 

Output 

indicator 

Outcome 

indicator 

Lead 

Departm 

ents 

POE 

2019/2020 

2020/2021 

2021/ 

2022 

Local 

Economi 

c 

Develop 

ment 

Decent 

employ 

ment 

through 

inclusive 

economi 

c growth 

Create 

an 

enabling 

environ 

ment for 

investm 

ent by 

streamli 

ning 

planning 

applicati 

on 

process 

es 

Local 

Economi 

c 

Develop 

ment 

Create a 
conduciv 

e 

environ 
ment for 
business 
investme 
nt 

growth 
for job 
creation 

Number 

of LED 

catalyst 

projects 

impleme 

nted 

10 LED 
related 
Summit 

s 

coordin 
ated by 
June 
2017. 

5 LED 

catalyst 

projects 

coordin 

ated by 

June 

2022. 

Consolid 
ation of 
the 

incubator 

programs 

1 

Establish 
ment of 
the metal 
and 

technolog 
y centre 

lEstablish 
ment of 
the SEZ 

Person 

nel 

Adequ 

ate 

funds 

LED 

Strate 

gy 

Informed 

communit 

y 

members 
on LED 
Opportuni 
ties. 

LED 

Strategy 

Impleme 

nted 

Local 

Economi 

c 

Develop 

ment 

Business 

plans 

Approve 

d 

funding 

Proposal 

s 

MoU 

Local 

Economi 

c 

Develop 

ment 

Create a 
conduciv 

e 

environ 
ment for 
economi 
c growth 

Number 

of 

strategie 

s 

develope 

d 

New 

indicato 

r 

Develop 

Townshi 

P 

Econom 

ic 

Strategy 

2 flagship 

project 

on 

strategy 

impleme 

nted 

2 flagship 
project on 
strategy 
implemen 
ted 

2 flagship 
project on 
strategy 
implement 
ed 

Person 

nel 

Adequ 

ate 

funds 

LED 

Strate 

gy 

Active 

township 

economy 

Accelera 

ted 

township 

economy 

Local 

Economi 

c 

Develop 

ment 

Business 

plans 

Approve 

d 

funding 

Proposal 

s 

MoU 




Promote 

Job 

Creation 

through 

EPWP 

and 

CWP 

No of 

jobs 

created 

through 

EPWP 

New 

indicato 

r 

500 

jobs 

created 

through 

EPWP 

500 

500 

500 

Person 

nel 

Budget 

(CAPE 

X) 

Job 

opportuni 

ties 

created 

Job 

creation 

Local 

Economi 

c 

Develop 

ment 

Reports 
of EPWP 
(FTE) 
opportun 
ities 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 

Cemete 

ries 

Protectio 

n and 

enhance 

ment of 

environm 

ental 

assets 

and 

natural 

resource 

s 

Ensure 
proper 
manage 
ment of 
municipa 

1 

common 
age and 
urban 
open 
spaces 

Cemeteri 

es 

Develop, 

upgrade 

and 

maintain 

cemeter 

y 

facilities 

Number 

of 

cemeterie 

s 

upgraded 

or 

developed 

11 

Cemeteries 

upgraded 

and 

maintained 
by June 

2017 

3 New 

cemetery 

upgraded 

projects 

implement 

ed by 

June 

2022. 

(Nasaret 

cemetery 

ablutions. 

Kwaza/ 

Hendrina 

roads 

[New 

developm 

entj. 



1 

Approved 
Cemeteries 
master plan 

Adequate 

funds 

Personnel 

Resources as 
provided in the 
municipal 
budget 

Cemeter 

ies 

through 
out the 
MP313 

area. 

Accessi 
ble and 
dignified 
burial 
facilities 
for all 

Physical 

and 

Environm 

ental 

Develop 

ment 

Record 

of 

Decision 

Final 

Payment 

on 

specialis 

ed 

studies 

Photos 

Parks, 

Sport 

and 

Recreat 

ion 

Facilitie 

s 

Protectio 

n and 

enhance 

ment of 

environm 

ental 

assets 

and 

natural 

resource 

s 

Ensure 
proper 
manage 
ment of 
municipa 

1 

common 
age and 
urban 
open 
spaces 

Sport 

and 

Recreatio 

n 

Facilities 

Develop, 

maintain 

and 

upgrade 

sports 

and 

recreatio 

nal 

facilities 

Number 

of 

sporting 

facilities 

developed 

or 

upgraded 

10 New 
Graded 

soccer 

fields and 

10 Basic 
multipurpos 
e facilities 
developed 
in 

previously 
disadvantag 
ed areas by 
June 2018 

20 Basic 

sport 

facilities 

developed 

in 

previously 
disadvant 
aged 
areas by 
June 2022 

5 

5 

5 

Adequate 

funds 

Personnel 

Acquire 
suitable land 

Increase 

d 

capacity 
of sports 
facilities 

Healthy 

lifestyles 

Physical 

and 

Environm 

ental 

Develop 

ment 

Payment 

certificat 

e 

Photos 

Parks, 

Sport 

and 

Recreat 

Protectio 
n and 
enhance 
ment of 

Ensure 
proper 
manage 
ment of 

Parks 

Develop, 

maintain 

and 

upgrade 

Number 
of parks 
and open 
spaces 

12 Parks 
and open 
spaces 
developed 

9 Parks 
and open 
spaces 

2 

2 

2 

Resources as 
provided in the 
municipal 
budget 

Increase 

d 

capacity 
of parks 

Safe 

and 

Healthy 

leisure 

Physical 

and 

Environm 

ental 

Final 

Payment 

s 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 

ion 

Facilitie 

s 

environm 

ental 

assets 

and 

natural 

resource 

s 

municipa 

1 

common 
age and 
urban 
open 
spaces 


sports 

and 

recreatio 

nal 

facilities 

developed 

or 

upgraded 

as at June 
2018 

developed 

(Kwaza 

Ext 8, 
Newtown 
and Erf 

3882 

Mhluzi) 




Suitable zoned 
land 

Own and grant 
funds 

and 

open 

space 

environ 
ment for 
all 

Develop 

men 

Photos 

Electric 

al 

enginee 

ring 

service 

s 

Sustaina 

ble 

human 
settleme 
nts and 
improved 
quality of 
househol 
d life 

Ensure 

capital 

budgets 

are 

appropri 
ately 
prioritise 
d to 

maintain 

existing 

services 

and 

extend 

services 

Electrific 

ation 

Provide 

access 

to 

electrical 

services 

Additional 
number of 
house 
hold 

connected 
to the grid 

450 anew 
households 
connected 
by June 

2017 

2200 

additional 

household 

s 

electrified 
June 2019 

600 

600 

600 

Low, Middle 
and High 
income 

Houses built. 

Financial 

resources. 
Human capital 

New 
electrifie 
d formal 
dwelling 
s 

Improve 

d 

standard 
of living 

Electrical 

Engineeri 

ng 

Services. 

CoC for 
newly 
connect 
ed 

househo 

Ids 

Roads 

Improved 

access to 

economic 

opportuni 

ties, 

social 

spaces 

and 

services 

by 

bridging 

geograph 

An 

efficient, 
competiti 
ve and 
responsi 
ve 

economi 

c 

infrastru 

cture 

network 

Roads 

Plan and 

develop 

road 

infrastru 

cture to 

improve 

accessib 

ility and 

mobility 

for all 

road 

users 

Number 
of Km 

new 

paved 

surfaced 

roads 

constructe 

d 

661 Km of 
paved 
surfaced 
roads 

constructed 

35 Km 

paved 

surfaced 

roads 

constructe 

d by June 

2022 

6km 

6km 

6km 

Adequate 

financial 

resources 

Technically 
skilled and 
experienced 
personnel 

Plant and 
Equipment 

Maintain 

and 

expand 

road 

network 

and 

efficienc 

y 

Improve 
d road 
safety 
and 

access 

to all 
resident 

s 

Roads 

and 

stormwat 

er 

Completi 

on 

certificat 

e 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 


ic 

distances 

affordabl 

y. 

reliability 

and 

safely 















Stormw 

ater 

Improved 

access to 

economic 

opportuni 

ties, 

social 

spaces 

and 

services 

by 

bridging 

geograph 

ic 

distances 

affordabl 

y. 

reliability 

and 

safely 

Improve 
mainten 
ance of 
road 
network 

Stormwat 

er 

drainage 

Plan and 

develop 

road 

infrastru 

cture to 

improve 

accessib 

ility and 

mobility 

for all 

road 

users 

Number 
of Km of 
stormwate 
r drains 
construct 
ed 

322 Km of 
stormwater 
drains 
constructed 

20 Km of 
stormwate 
r drains 
constructe 
d by June 
2022 

4km 

4km 

4km 

Adequate 

financial 

resources 

Technically 
skilled and 
experienced 
personnel 

Plant and 
Equipment 

Improvin 
g roads 
drainage 

Improvin 
g roads 
drainage 

Roads 

and 

stormwat 

er 

Completi 

on 

certificat 

e 

Roads 

Improved 

access to 

economic 

opportuni 

ties, 

social 

spaces 

Improve 
mainten 
ance of 
road 
network 

Roads 

Plan and 

develop 

road 

infrastru 

cture to 

improve 

accessib 

Number 
of Km 
of gravel 
surface 
roads re- 
gravelled 

155 Km of 
gravel surface 
roads graded 
and re- 
gravelled 

750 Km of 
routine 
gravelling 
roads of 
roads by 
June 2022 

150k 

m 

150k 

m 

150km 

Adequate 

financial 

resources 

Technically 
skilled and 

Improve 
mainten 
ance of 
road 
network 

Improve 
d road 
safety 
and 

access 

to all 

Roads 

and 

stormwat 

er 

Completi 

on 

certificat 

e 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 


and 

services 

by 

bridging 

geograph 

ic 

distances 

affordabl 

y. 

reliability 

and 

safely 



ility and 
mobility 
for all 
road 

users 







experienced 

personnel 

Plant and 
Equipment 


resident 

s 



Roads 

Improved 

access to 

economic 

opportuni 

ties, 

social 

spaces 

and 

services 

by 

bridging 

geograph 

ic 

distances 

affordabl 

y. 

reliability 

and 

safely 

Improve 
mainten 
ance of 
road 
network 

Roads 

Plan and 

develop 

road 

infrastru 

cture to 

improve 

accessib 

ility and 

mobility 

for all 

road 

users 

K m lane 
of re- 

surfaced 
roads 

7Km of 
lanes re - 
surfaced 
roads 

35Km of 
lanes of re 
-surfaced 
roads by 
June 

2022. 

7 

7 

7 

Adequate 

financial 

resources 

Technically 
skilled and 
experienced 
personnel 

Plant and 
Equipment 

Improve 

riding 

quality 

and 

surface 

conditio 

n 

Improve 
mainten 
ance of 
road 
network 

Roads 

and 

stormwat 

er 

Completi 

on 

certificat 

e 

Roads 

All 

people in 

South 

Africa 

Improve 

d 

mainten 
ance of 

Roads 

markings 

To 

improve 

road 

safety 

Number 
of traffic 
calming 
measures 

144 new 
traffic 
calming 
measures 

50 new 
traffic 
calming 
measures 

10 

10 

10 

Approved 

budget 

Funding 

Improve 
d road 
safety 

Safe 

roads 

Roads 

and 

stormwat 

er 

Practical 

Completi 

on 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 


protected 
and feel 
safe 

municipa 

1 road 
networks 



installed 

installed as 
at 31 March 
2018 

to be 
installed 
by June 
2022 








certificat 

e 

Water 

and 

Sanitati 

on 

Protectio 

n and 

enhance 

ment of 

environm 

ental 

assets 

and 

natural 

resource 

s 

Municipa 

lities 

must 

continue 

to 

improve 

Commun 

ity 

Health 

Service 

infrastru 

cture by 

providing 

clean 

water, 

sanitatio 

n and 

waste 

removal 

services 

Water 

Quality 

Fgrid 

Implemen 
tation of 
water 
quality 
monitorin 

g 

programm 
e as per 
SANS 

241 

Municipal 

Blue Drop 
Score- 97% 
BDS Report 
2017 

Monitor 
the quality 
of drinking 
water 
within 7 
blue drop 
registered 
water 
supply 
systems 

21 

per 

quar 

ter 

21 

per 

quar 

ter 

21 per 
quarte 
r 

Adequate 

funding 

Skilled and 

experienced 
personnel in 
accordance to 
Regulation 813 

Adequate 

infrastructure 

Blue 

Drop 

Award 

Safe 

and 

healthy 

environ 

ment 

CES 

Departm 

ental 

Reports 

DWS 

Blue 

water 

WEB 

site 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 

Water 

and 

Sanitati 

on 

Water 

and 

Sanitati 

on 

Protectio 

n and 

enhance 

ment of 

environm 

ental 

assets 

and 

natural 

resource 

s 

Protectio 

n and 

enhance 

ment of 

environm 

ental 

assets 

and 

natural 

resource 

s 

Municipa 

lities 

must 

continue 

to 

improve 

Commun 

ity 

Health 

Service 

infrastru 

cture by 

providing 

clean 

water, 

sanitatio 

n and 

waste 

removal 

services 

Municipa 

lities 

must 

continue 

to 

improve 

Commun 

ity 

Health 

Service 

infrastru 

cture by 

providing 

clean 

water, 

Water 

Quality 

Water 

Provision 

Ensure 

the 

safety of 
the 
public 
and 

environ 

ment 

through 

participa 

tion in 

the 

regulator 

y Blue & 

Green 

Drop 

Certificat 

ion 

Program 

me 

Ensure 
continuo 
us water 
supply 
services 

Comply 
with the 
green 
drop legal 
requireme 
nt as per 
SANS 

241 

Green Drop 
Cumulative 
Risk Rating 
Score 

61.9%- 
GDS PAT 
Report 2017 

Monitor 
effluent 
quality of 
the 4 
green 
drop 

registered 

waste 

water 

treatment 

works 

12 

per 

quar 

ter 

12 

per 

quar 

ter 

12 per 
quarte 
r 

Adequate 

funding 

Skilled and 

experienced 
personnel in 
accordance to 
Regulation 813 

Adequate 

infrastructure 

Green 

Drop 

Award 

Safe 

and 

healthy 

environ 

ment 

CES 

GDS 

PAT 

Report 

2019 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 



sanitatio 
n and 
waste 
removal 
services 














Water 

and 

Sanitati 

on 

Protectio 
n and 
enhance 
ment of 
environm 
ental 

Municipa 

lities 

must 

continue 

to 

Wastewa 

ter 

Treatmen 

t 

To 

ensure 
provisio 
n of new 
sanitatio 

n 

Identify 

and 

develop 
infrastruct 
ure for 
alternative 

Boskrans 
Wastewater 
Treatment 
Works is 
sole 

treatment 

Upgrade 
Boskrans 
WWTW 
pump 
station by 
June 2020 

Com 
pleti 
on of 
the 

25 

Ml/d 



Adequate 

funding 

Blue and 
Green 
Drop 
Award 

Safe 

and 

healthy 

environ 

ment 

CES 

Departm 

ental 

Reports 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 


assets 

and 

natural 

resource 

s 

improve 

Commun 

ity 

Health 

Service 

infrastru 

cture by 

providing 

clean 

water, 

sanitatio 

n and 

waste 

removal 

services 


infrastru 

cture 

while 

upgradin 

g 

existing 

ones 

water 

sources 

facility for 

Middelburg/ 

Mhluzi 

Phase 1 
project 
completed: 

20 Ml/d 
secondary 
treatment 
facility and 

45 Ml/d 
sludge 
handling 
facility. 

Phase II 
under 

construction 
(new 45 

Ml/d 

capacity 
inlet works, 
Jan 2018 


seco 

ndar 

y 

treat 

ment 

facili 

ties 

and 

refur 

bish 

chlor 

ine 

cont 

act 

tank 

s/dis 

infec 

tion 

syst 

em 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 

Water 

and 

Sanitati 

on 

Protectio 

n and 

enhance 

ment of 

environm 

ental 

assets 

and 

natural 

resource 

s 

Municipa 

lities 

must 

continue 

to 

improve 

Commun 

ity 

Health 

Service 

infrastru 

cture by 

providing 

clean 

water, 

sanitatio 

n and 

waste 

removal 

services 

Sanitatio 

n 

Provide 
Decent 
Sanitatio 
n Facility 

Provide 
Sanitation 
Facility in 
the rural 

areas 

405 

Biological 
toilets 
installed in 
the Rural 

areas 

Install 
new 318 
biological 
toilets by 
June 2022 

40 

40 

40 

Budget 

Decent 

Sanitatio 

n 

Safe 

and 

healthy 

environ 

ment 

CES: 

Rural 

Closeout 

reports. 

Water 

An 

efficient, 
competiti 
ve and 
responsiv 
e 

economic 

infrastruc 

ture 

network 

Maintain 

bulk 

water 

infrastru 

cture 

and 

ensure 

water 

supply 

New 

Water 

connectio 

ns to 

existing 

water 

network 

To 

provide 

quality 

and 

sufficient 

water 

supply 

and 

create 

an 

environ 
ment not 
harmful 
to 

human 

Number 
of HH with 
access to 
clean and 
safe 
drinking 
water 

831 

additional 

HH with 

access to 

water 

services by 
June 2018 

Additional 
3000 HH 
with 

access to 
water 
services 
by June 
2022 

750 

750 

750 

Adequate 

funding 

Human 

Resources 

WSDP 

Sustaina 

ble 

service 
provisio 
n to all 

consum 

ers at 
affordabl 
e tariffs 

Access 

to 

potable 
water for 
all STLM 
citizens 

Civil 

Engineeri 

ng 

Services 

Monthly 
Reports 
on new 

house 
Connecti 
on and 
record of 
water 
tankers 
deliverin 
g water 


Page 29 of 195 




5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 





health or 
wellbein 

g 












Sanitati 

on 

Sustaina 

ble 

human 
settleme 
nt and 
improve 
quality of 
househol 
d life 

Improve 

Urban 

and 

Rural 

access 

to basic 
services 
by2017 

Sewer 

Connecti 

ons 

To 

ensure 
provisio 
n of new 
sanitatio 

n 

infrastru 

cture 

while 

upgradin 

g 

existing 

ones 

Number 
of HH with 
access to 
flush or 
chemical 
toilets 

809 

additional 

HH with 
access to 
sanitation 
services by 
June 2018 

Additional 
3000 HH 
with 

access to 
Sanitation 
services 
by June 
2022 

750 

750 

750 

Adequate 

funding 

Human 

Resources 

WSDP 

Sustaina 

ble 

service 
provisio 
n to all 

consum 

ers at 
affordabl 
e tariffs 

Access 

to 

waterbor 

ne 

sewer 

systems 

or 

chemica 

1 toilets 

Civil 

Engineeri 

ng 

Services 

Monthly 
Reports 
on new 

house 
Connecti 
ons, and 
Chemica 

1 toilets 
etc 

Municip 

al 

Building 

Service 

s 

Provide a 

resilient, 

liveable, 

sustainab 

le urban 

environm 

ent 

underpin 
ned by 
smart 
infrastruc 
ture 

supportiv 
e of a low 
carbon 
economy 

Sustaina 

ble 

integrate 

d 

infrastru 

cture 

services 

To 

provide 

easily 

accessibl 

e new 

facilities 

that 

accomm 

odate 
disabilitie 
s whilst 
adapting, 
upgradin 
g and 

maintaini 
ng 

Provide 

accessib 

le 

Municip 

al 

Building 

Facilities 

Number 

of 

municipal 

building 

facilities 

constructe 

d 

3 Thusong 
centres 
constructed 
by June 

2016 

Doornkop 

Ext 7 

Sikhululiwe 

2 New 
Thusong 
centres at 
Somaphe 
pha and 
Kwazamo 
kuhle, 
constructe 
d and 
completed 
by June 
2022 



1 

Financial 

Resources 

Skilled 

Personnel 

Better 

building 

s 

Commu 

nity 

Facilities 

(Building 

services 

) 

MBS 

Practical 

Completi 

on 

certificat 

e 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 




existing 

ones 













Municip 

al 

Building 

Service 

s 

Provide a 

resilient, 

liveable, 

sustainab 

le urban 

environm 

ent 

underpin 
ned by 
smart 
infrastruc 
ture 

supportiv 
e of a low 
carbon 
economy 

Sustaina 

ble 

integrate 

d 

infrastru 

cture 

services 

To 

provide 

easily 

accessibl 

e new 

facilities 

that 

accomm 

odate 

disabilitie 

s whilst 

adapting, 

upgradin 

g and 

maintaini 

ng 

existing 

ones 

Provide 

accessib 

le 

Municip 

al 

Building 

Facilities 

Number 

of 

municipal 

building 

facilities 

upgraded 

3 Municipal 
buildings 
upgraded 
by June 

2018: 

9 

Municipal 
buildings 
upgraded 
by June 
2022 

2 

1 

1 

Financial 

Resources 

Skilled 

Personnel 

Better 

building 

s 

Commu 

nity 

Facilities 

(Building 

services 

) 

MBS 

Practical 

Completi 

on 

certificat 

e 

Municip 

al 

Building 

Service 

s 

Provide a 

resilient, 

liveable, 

sustainab 

le urban 

environm 

ent 

underpin 
ned by 
smart 
infrastruc 
ture 

supportiv 

Sustaina 

ble 

integrate 

d 

infrastru 

cture 

services 

To 

provide 

easily 

accessibl 

e new 

facilities 

that 

accomm 

odate 
disabilitie 
s whilst 
adapting, 
upgradin 

Provide 

accessib 

le 

Municip 

al 

Building 

Facilities 

Number 

of 

municipal 

building 

designed 

Designs of 
new 

buildings 
completed 
as at June 
2016 

1 new 
building 
designed 
by June 
2020 




Financial 

Resources 

Skilled 

Personnel 

Better 

building 

s 

Commu 

nity 

Facilities 

(Building 

services 

) 

MBS 

Drawing 
s and 
Letter of 
approve 
d 

designs. 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : Provision of 
sustainable and accessible 
basic service to all residence 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan, develop and maintain infrastructure and facilities 

Service 

/ 

Progra 

mme 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input indicator 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departm 

ents 

POE 

2019/ 

2020 

2020 

/202 

1 

2021/ 

2022 


e of a low 

carbon 

economy 


g and 

maintaini 

ng 

existing 

ones 














5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : provision of 
sustainabie and accessible basic 
service to all 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Provide safe and healthy environment for the community 

Service/ 

Program 

me 

NDP 

Referen 

ce 

(as 

applicabl 

e) 

MP Vision 
2030 

Reference 

(as 

applicable 

) 

Priorit 
y Area 

Performa 

nce 

Objective 
s (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five 

Year 

Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcome 

indicator 

Lead 

Departmen 

ts 

POE 

2019/20 

20 

2020/20 

21 

2021/ 

2022 

Solid 

Waste 

managem 

ent 

Improve 
health 
and life 
expecta 
ncy 

Municipalit 
ies must 
continue 
to 

improve 

Communit 

y Health 

Service 

infrastruct 

ure by 

providing 

clean 

water, 

sanitation 

and waste 

Waste 

remov 

al 

To 

provide 

waste 

removal 

services 

to 

househol 

ds 

% of HH 
with 

access to 

solid 

waste 

removal 

services. 

84.92% 

(73644) 

HH with 
access to 
solid 
waste 
removal 
services 
as at 

June 

2017 

2.6 % 
(2300) 
new HH 
serviced 
by June 
2022 

0.0.58 

% 

(500 

HH) 

0.58% 

(500 

HH) 

0.58 

% 

(500 

HH) 

Adequat 
e funds 

Personn 

el 

Commun 

ity 

involvem 

ent 

IWMP 

Improve 

d 

cleanline 
ss at 
househo 

Id level. 

Clean and 

healthy 

environm 

ent for the 

well-being 

of 

citizens. 

Environme 
ntal and 

Solid 

Waste 

manageme 

nt 

Consumer 

accounts 

opened 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : provision of 
sustainable and accessible basic 
service to all 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Provide safe and healthy environment for the community 

Service/ 

Program 

me 

NDP 

Referen 

ce 

(as 

applicabl 

e) 

MP Vision 
2030 

Reference 

(as 

applicable 

) 

Priorit 
y Area 

Performa 

nce 

Objective 
s (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five 

Year 

Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcome 

indicator 

Lead 

Departmen 

ts 

POE 

2019/20 

20 

2020/20 

21 

2021/ 

2022 



removal 

services 














Solid 

Waste 

Managem 

ent 

Improve 
health 
and life 
expecta 
ncy 

Municipalit 
ies must 
continue 
to 

improve 

Communit 

y Health 

Service 

infrastruct 

ure by 

providing 

clean 

water, 

sanitation 

and waste 

removal 

services 

Waste 

dispos 

al 

To ensure 
a clean 
and 

healthy 

environm 

ent 

Number 

of new 

waste 

disposal 

facilities 

establishe 

d. 

1 

permitted 
iandfill 
exists in 
Middelbu 

rg 

2 

permitte 
d landfill 
sites 
exist in 
Hendrin 
a and 
Middelb 
urg by 
June 

2022 


1 

1 

Adequat 
e funding 
IWMP 

Adequat 
e waste 
disposal 
facility 
and 

complian 
ce with 
legislatio 
n 

Safe 
disposal 
of waste. 
Complian 
ce with 
legal 

requireme 

nts 

Environme 
ntal and 

Solid 

Waste 

manageme 

nt 

Project 

completion 

report 

Environme 

ntal 

authorisati 

ons 

Solid 

Waste 

Managem 

ent 

Improve 
health 
and life 
expecta 
ncy 

Municipalit 
ies must 
continue 
to 

improve 

Communit 

y Health 

Service 

infrastruct 

ure by 

providing 

clean 

water, 

sanitation 

and waste 

removal 

services 

Waste 

dispos 

al 

To 

maintain 

and 

provide 

compliant 

waste 

disposal 

sites 

according 
to permit 
conditions 

% 

complianc 
e with 
landfill 
site 

permits 

conditions 

92.2 % 
Complia 
nce with 
permit 
condition 
s as at 

31 March 
2018 

82% 

complian 
ce with 
permit 
condition 
s by 

2022 

82% 

82% 

82% 

Adequat 
e funding 
IWMP 

Well 

manage 

d landfill 

complyin 

g to 

permit 

condition 

s 

Safe 
disposal 
of waste. 
Complian 
ce with 
legal 

requireme 

nts 

Environme 
ntal and 

Solid 

Waste 

manageme 

nt 

Annual 
external 
audit report 
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5. KPA : INFRASTRUCTURE DEVELOPMENT AND SERVICE DELIVERY 

KPA Goal : provision of 
sustainable and accessible basic 
service to all 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Provide safe and healthy environment for the community 

Service/ 

Program 

me 

NDP 

Referen 

ce 

(as 

applicabl 

e) 

MP Vision 
2030 

Reference 

(as 

applicable 

) 

Priorit 
y Area 

Performa 

nce 

Objective 
s (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five 

Year 

Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcome 

indicator 

Lead 

Departmen 

ts 

POE 

2019/20 

20 

2020/20 

21 

2021/ 

2022 

Solid 

Waste 

Managem 

ent 

Improve 
health 
and life 
expecta 
ncy 

Municipalit 
ies must 
continue 
to 

improve 

Communit 

y Health 

Service 

infrastruct 

ure by 

providing 

clean 

water, 

sanitation 

and waste 

removal 

services 

Waste 

remov 

al 

To ensure 
a clean 
and 

healthy 

environm 

ent 

Number 

of HH 

provided 

with 

garden 

waste 

removal 

services 

20876 

HH 

provided 

with 

garden 

waste 

removal 

services 

20876 

existing 

HH 

maintain 
ed with 
garden 
waste 
removal 
services 
by June 
2022 

20876 

20876 

2087 

6 

Adequat 
e funds 

Personn 

el 

Commun 

ity 

involvem 

ent 

IWMP 

Improve 

d 

cleanline 
ss at 
househo 

Id level. 

Clean and 

healthy 

environm 

ent for the 

well-being 

of 

citizens. 

Environme 
ntal and 

Solid 

Waste 

manageme 

nt 

Control 

sheets 

from 

supervisor 

s 

Solid 

Waste 

Managem 

ent 

Improve 
health 
and life 
expecta 
ncy 

Municipalit 
ies must 
continue 
to 

improve 

Communit 

y Health 

Service 

infrastruct 

ure by 

providing 

clean 

water, 

sanitation 

and waste 

removal 

services 

Waste 

remov 

al 

To ensure 
a clean 
and 

healthy 

environm 

ent 

Number 
of HH 
serviced 
with 240L 
bins 

New 

indicator 

24000 

HH 

serviced 

with 

240L 
bins by 
June 

2022 

6000 

6000 

6000 

Adequat 
e funds 

Personn 

el 

Commun 

ity 

involvem 

ent 

IWMP 

Improve 

d 

cleanline 
ss at 
househo 

Id level. 

Clean and 

healthy 

environm 

ent for the 

well-being 

of 

citizens. 

Environme 
ntal and 

Solid 

Waste 

manageme 

nt 

Sample of 
application 
forms 
signed by 
clients 
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6. KPA : SPATIAL DEVELOPMENT AND COMMUNITY AND 

KPA Goal : Provision of 
residential, business, 
institutionai, municipal 
industrial and public open 
space 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Plan and develop integrated and sustainable human settlements and rural areas 

Service/ 

Program 

me 

NDP 

Referen 

ce 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority Area 

Perform 

ance 
Objectiv 
es (PO) 

Key 

Perform 

ance 

Indicator 

Baselin 

e 

Five Year 
Targets 

Yearly Targets 

Input 

indicat 

or 

Output 

indicator 

Outcom 

e 

indicato 

r 

Lead 

Departments 

POE 

2019/2 

020 

2020/2 

021 

202 

1/ 

202 

2 

Human 

Settleme 

nts 

Establis 

h 

sustaina 

ble 

Human 
Settleme 
nts and 
improve 
d quality 
of life 

Municipa 
lity is 
expected 
to 

facilitate 

effective 

coordinat 

ion of 

integrate 

d human 

settleme 

nts and 

provision 

of 

housing 

Human 

Settlements/H 

ousing 

Services 

To 

convert 
hostels 
to family 
units 

Number 

of 

hostels 
converte 
d to 
family 
units by 
June 

2022 

New 

indicato 

r 

1 Hostel 
(Block 6 
Reabota) 
converted 
to family 
units by 
June 2022 


1 


Secur 

e 

fundin 

g 

Safe and 
secured 
accommod 
ation 

Sustain 

able 

Human 

Settlem 

ents 

Human 

Settlements/H 

ousing 

Services 

department 

Report 

on 

complete 
d family 
units/lea 

se 

agreeme 

nt. 

Spatial 

Planning 

and 

Land 

Use 

Manage 

ment 

Sustaina 

ble 

human 
settleme 
nts and 
improve 
d quality 
of life 

Transfor 

ming 

human 

settleme 

nts 

Spatial 

Planning and 
Land Use 
management 

Acquisiti 
on of 

additiona 

1 well- 

located 

land 

Number 

of 

hectares 
of land 
purchas 
ed 

557 

hectare 
s of 
land 
purchas 
ed by 
June 

2017 

Purchasin 
g of 506, 
6511 
hectares 
of land by 
June 2022 

200 



Adequ 

ate 

budge 

t 

Purchased 
hectares of 
land 

Sufficie 

nt 

supply 
of well- 
located 
land 

More 

efficient 

land 

utilisatio 

n 

Town 

Planning & 

Human 

Settlements 

Deed of 
Sale 

Deed of 
Transfer 

Spatial 

Pianning 

and 

Land 

Use 

Manage 

ment 

Sustaina 

ble 

human 
settleme 
nts and 
improve 

Transfor 

ming 

human 

settleme 

nts 

Spatial 

Pianning and 
Land Use 
management 

Provisio 
n of 

security 
of tenure 

Number 

of 

upgrade 
d and 
proclaim 
ed 

informal 

Newtow 

n 

Extensi 

on 

surveye 
d and 
framed 

5 informal 
settlement 

s 

upgraded 
by June 
2022 

1 

2 

1 

Adequ 

ate 

Budge 

t 

Registered 

and 

proclaimed 

human 

settlement 

s 

Sustain 

able 

human 

settlem 

ents 

and 

improve 

Town 

Planning & 

Human 

Settlements 

General 

Plan 

Layout 

plan 

Council 

Resoluti 

on 
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d quality 
of life 




settleme 

nts 

into a 

general 

plan 

-Newtown 

-aMawag 

at 

Kwazamo 

kuhle 

Evergreen 

-Uitkyk 

-Vaalbank 





Number of 

stands 

created 

d quality 
of life 
Improve 
d 

security 

of 

tenure 


Townshi 

P 

Registrat 

ion 

certificat 

e 

Proclam 

ation 

Notice 

Spatial 

Planning 

and 

Land 

Use 

Manage 

ment 

Vibrant, 
equitabl 
e and 

sustaina 

ble rural 

commun 

ities and 

food 

security 

Transfor 

ming 

human 

settleme 

nts 

Spatial 

Pianning and 
Land Use 
management 

Provisio 
n of 

security 
of tenure 

Number 

of 

establish 
ed rural 
villages 

3 

villages 
establis 
hed by 
June 

2017 

3 new 
villages 
establishe 
d by June 
2022 

1 

1 

1 


Registered 

and 

proclaimed 

human 

settlement 

s 

Number of 

stands 

created 

Sustain 

able 

human 

settlem 

ents 

and 

improve 
d quality 
of life 

Town 

Planning & 

Human 

Settlements 

Layout 

plan 

Council 

Resoluti 

on 

Townshi 

P 

Registrat 

ion 

certificat 

e 

Proclam 

ation 

Notice 

Spatial 

Pianning 

and 

Land 

Use 

Manage 

ment 

Sustaina 

ble 

human 
settleme 
nts and 
improve 
d quality 
of life 

Transfor 

ming 

human 

settleme 

nts 

Spatial 

Pianning and 
Land Use 
management 

Provisio 

n of 

residenti 

al, 

business 

industrial 

institutio 

nal, 

educatio 

nal, 

municipa 

1, and 

public 

open 

space 

Number 
of stands 
registere 
d 

2024 

stands 

were 
register 
ed by 
June 

2017 

6000 
stands 
registered 
by 30 

June 2019 
(Rondebo 
sch 

Integrated 

Human 

Settlement 

) 




Adequ 

ate 

Budge 

t 

Registered 

and 

proclaimed 

human 

settlement 

s 

Number of 

stands 

created 

Reduced 

housing 

backlog 

Satisfie 

d 

commu 

nity 

Improve 

d 

security 

of 

tenure 

Town 

Planning & 

Human 

Settlements 

Council 

Resoluti 

on 

Approve 
d layout 
plan 

General 

Plan 

Spatial 

Pianning 

and 

Sustaina 

ble 

human 

Transfor 

ming 

human 

Spatial 

Pianning and 

Provisio 

n of 

Number 
of stands 

1290 

stands 

registered 




Adequ 

ate 

Registered 

and 

proclaimed 

Satisfie 

d 

Town 

Planning & 

Council 

Resoluti 

on 
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Land 

settleme 

settleme 

Land Use 

residenti 

registere 


by 30 




Budge 

human 

commu 

Human 


Use 

nts and 

nts 

management 

al, 

d 


June 2019 




t 

settlement 

nity 

Settlements 

Approve 

Manage 

improve 

Transfor 

Spatial 

business 

Number 


(Newtown 





s 



d layout 

ment 

d quality 

ming 

Pianning and 

of stands 


Ext 01) 






Improve 


plan 

Spatial 

of life 

human 

Land Use 

industrial 

registere 







Number of 

d 



Planning 

Sustaina 

settleme 

management 

d 







stands 

security 


General 

and 

ble 

nts 


, 








created 

of 


Plan 

Land 

human 



institutio 









tenure 



Use 

settleme 



nal, 








Reduced 




Manage 

nts and 



educatio 








housing 




ment 

improve 
d quality 



nal, 








backlog 





of life 



municipa 

1, and 

public 

open 

space 

Provisio 

n of 

residenti 

al, 

business 
















industrial 
















institutio 

nal, 

educatio 

nal, 

municipa 

1, and 

public 

open 

space 

















Number 


Submit 1 

- 

- 

- 

Adequ 

Registered 

Satisfie 

Town 

Council 

Spatial 

Sustaina 

Transfor 

Spatial 

Provisio 

of 


township 




ate 

and 

d 

Planning & 

Resoluti 

Pianning 

ble 

ming 

Pianning and 

n of 

township 


application 




Budge 

proclaimed 

commu 

Human 

on 

and 

human 

human 

Land Use 

residenti 

al, 

applicati 


for 




t 

human 

nity 

Settlements 


Land 

settleme 

settleme 

management 

on for 


registratio 





settlement 



Approve 

Use 

nts and 

nts 


registrati 


n by 30 





s 

Improve 


d layout 

Manage 

improve 



business 

on 


June 2019 






d 


plan 

ment 

d quality 



, 

submitte 







Number of 

security 




of life 



industrial 

d by 30 


(Dennesig 





stands 

of 


General 






une 


North 





created 

tenure 


Plan 





institutio 

2019 


Extension 

D 
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nal, 

educatio 

nal, 

municipa 

1, and 

public 

open 

space 








Reduced 

housing 

backlog 




Spatial 

Planning 

and 

Land 

Use 

Manage 

ment 

Sustaina 

ble 

human 
settleme 
nts and 
improve 
d quality 
of life 

Transfor 

ming 

human 

settleme 

nts 

Spatial 

Pianning and 
Land Use 
management 

Provisio 

n of 

residenti 

al, 

business 

industrial 

institutio 

nal, 

educatio 

nal, 

municipa 

1, and 

public 

open 

space 

Number 
of stands 
registere 
d 


501 
stands 
registered 
by 30 

June 2019 
(Dennesig 
North 
Extension 

1) 




Adequ 

ate 

Budge 

t 

Registered 

and 

proclaimed 

human 

settlement 

s 

Number of 

stands 

created 

Reduced 

housing 

backlog 

Satisfie 

d 

commu 

nity 

Improve 

d 

security 

of 

tenure 

Town 

Planning & 

Human 

Settlements 

Council 

Resoluti 

on 

Approve 
d layout 
plan 

General 

Plan 


6. KPA : SPATIAL AND COMMUNITY DEVELOPMENT 

KPA Goal : Provide a safe, 
healthy, informed environment 
forthe communities 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Facilitate for the creation of a safe, secured, informed and healthy environment for 
the community 

Service/ 

Program 

me 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Performa 

nce 

Objective 
s (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input 

indicato 

r 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departme 

nts 

POE 

2019/20 

20 

2020/20 

21 

2021/20 

22 






Traffic 

Services 

All 

people in 

South 

protected 

Facilitate 

the 

developm 
ent of 

Law 

enforcem 

ent 

To 

ensure 

strict 

complian 

Number 

of 

municipal 

courts 

New 

indicator 

1 

Municipal 

court 

establish 



1 

Approv 

e 

budget 

To 

improve 

road 

safety 

Fully 

function 

al 

municip 

Traffic 

Services 

Project 

report 
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6. KPA : SPATIAL AND COMMUNITY DEVELOPMENT 

KPA Goal : Provide a safe, 
healthy, informed environment 
forthe communities 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Facilitate for the creation of a safe, secured, informed and healthy environment for 
the community 

Service/ 

Program 

me 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Performa 

nce 

Objective 
s (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input 

indicato 

r 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departme 

nts 

POE 

2019/20 

20 

2020/20 

21 

2021/20 

22 







and feel 
safe 

safer 

communit 

ies 

through 

better 

planning 

and 

enforcem 
ent of 
traffic 
laws & 
by-laws 


ce to 
traffic 
laws and 
to fast 
track 
finalisatio 
n of traffic 
offences 

establishe 

d 


ed by 

June 

2022 




Fundin 

g 

Person 

nel 

Ensure 

that 

people 

adhere 

to traffic 

laws 

al court 
to 

adequat 

ely 

attend 
to traffic 
fine 

paymen 

t& 

traffic 

cases 



Traffic 

Services 

All 

people in 
South 
protected 
and feel 
safe 

Facilitate 

the 

developm 
ent of 
safer 
communit 
ies 

through 

better 

planning 

and 

enforcem 
ent of 
municipal 
by-laws & 
other 
laws 

Law 

enforcem 

ent 

To 

provide 

an 

effective 

and 

efficient 

law 

enforcem 

ent 

Number 
of road 
traffic law 
enforcem 
ent 

operation 

s 

conducte 

d 

2338 

road 

traffic 

enforcem 

ent 

operation 
s to be 
conducte 
d as at 

31 March 
2018 

2600 

road 

traffic 

enforcem 

ent 

operation 
s to be 
conducte 
d by 

June 

2022 

650 

650 

650 

Approv 

ed 

budget 

Fundin 

9 

Person 

nel 

Improved 

road 

safety 

Safe 

roads 

Traffic 

Services 

Transgres 

sion 

Scripts 

Fire and 

rescue 

Provide a 
safe 

environm 
ent for 
the 

Facilitate 
for the 
creation 
of a safe, 
secured, 
informed 

Fire 

Preventio 

n 

To 

minimise 

the 

incidents 
of fire in 
buildings 

Number 
of fire 
preventio 
n 

inspection 

s 

331 fire 

preventio 

n 

inspectio 

ns 

conducte 

1300 fire 
preventio 
n 

inspectio 

ns 

conducte 

320 

325 

330 

Human 

and 

materia 

1 

resourc 

es 

Fire 

preventio 

n 

inspectio 

ns 

Safe 

commu 

nity 

Emergen 

cy 

Services 

Inspection 
reports 
signed by 
clients 
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6. KPA : SPATIAL AND COMMUNITY DEVELOPMENT 

KPA Goal : Provide a safe, 
healthy, informed environment 
forthe communities 

Fligh level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Facilitate for the creation of a safe, secured, informed and healthy environment for 
the community 

Service/ 

Program 

me 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP 

Vision 

2030 

Referenc 

e 

(as 

applicabl 

e) 

Priority 

Area 

Performa 

nce 

Objective 
s (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input 

indicato 

r 

Output 

indicator 

Outcom 

e 

indicator 

Lead 

Departme 

nts 

POE 

2019/20 

20 

2020/20 

21 

2021/20 

22 







communi 

ty 

and 

Healthy 
environm 
ent for 
the 

communit 

y 


and 

premises 
to ensure 
a safe 
communit 

y 

conducte 

d 

d by 

June 

2018 

d by 30 
June 

2022 





conducte 

d 




Fire and 

rescue 

Services 

Provide a 
safe 

environm 
ent for 
the 

communi 

ty 

Facilitate 

for the 

creation 

of a safe, 

secured, 

informed 

and 

Healthy 
environm 
ent for 
the 

communit 

y 

Fire 

Preventio 

n 

To 

minimise 

the 

incidents 
of fire in 
buildings 
and 

premises 
to ensure 
a safe 
communit 

y 

Number 
of new 
fire 

stations 

construct 

ed 

New 

Indicator 

1 new 
fire 

stations 
construct 
ed in Do 
ornkop 

1 



Approv 

ed 

budget 

Fundin 

g 

Fire 

Station 

Construc 

ted 

Safe 

commu 

nity 

Emergen 

cy 

Services 

Project 

report 

Fire and 

rescue 

Services 

Provide a 
safe 

environm 
ent for 
the 

communi 

ty 

Facilitate 

for the 

creation 

of a safe, 

secured, 

informed 

and 

Healthy 
environm 
ent for 
the 

communit 

y 

Disaster 

Managem 

ent 

To 

ensure 

safe and 
healthy 
environm 
ent for 
the 

communit 

y 

Number 

of 

Continge 

ncy plan 

reviewed 

within 

Disaster 

managem 

ent plan 

Continge 
ncy plans 
reviewed 

5 

Continge 
ncy plans 
reviewed 
annually 
by 30 

June 

2022 

1 

1 

1 

Human 

and 

materia 

1 

resourc 

es 

Informed 

communi 

ty 

members 

Safe 

commu 

nity 

Emergen 

cy 

Services 

Council 

Resolution 

approving 

the 

Reviewed 
Contingen 
cy plan 
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6. KPA: SPATIAL AND COMMUNITY DEVELOPMENT 

KPA Goal: Provide a safe, healthy, 
informed environment for the 
communities 

High level Strategic Alignment 
Reference: Vision 2040 

2022 Strategic Objective: Coordinate sustainable social livelihood through integrated programmes 

Service/Progra 

mme 

NDP 
Referen 
ce (as 
applicabl 

e) 

MP 
Vision 
2030 
Referen 
ce (as 
applicab 
le) 

Priority 

Area 

Performa 

nce 

Objective 

(PO) 

Key 

Performanc 
e Indicator 

Baseline 

Five year 
Targets 

Yearly Targets 

Input 

indicator 

Output 

indicator 

Outcome 

indicator 

Lead 

Departm 

ent 

POE 

201 

9/ 

202 

0 

202 

0/ 

202 

1 

2021/ 

2022 






Gender & 

Social 

Development 

Programmes 

Improve 
health 
and life 
expecta 
ncy 

End of 
AIDS 
epidemi 
c 

HIV/AI 

DS 

Create an 
environm 
ent with 
clear 

regulatory 

framewor 

k 

Number of 
activities 
initiated to 
develop the 
implementa 
tion 

Operational 
Plan (IOP) 
for 2017- 
2022 AIDS, 
Strategy, 
adopted by 
Council 
implemente 
d 

1 Developed 
2012-2016 
HIV/AIDS 
Strategy 

Developed 
IOP with 
2017-2022 
AIDS 

Strategy 

1 

1 

1 

Fundi 

ng 

Pers 

onnel 

Developed 

Implementa 

tion 

Operational 

Plan 

Sustaina 

ble 

independ 
ent living 
of 

communi 

ty 

MM 

Council 

Resoluti 

on 

Gender & 

Social 

Development 

Programmes 

Improve 
health 
and life 
expecta 
ncy 

End of 
AIDS 
epidemi 
c 

HIV/AI 

DS 

Create an 
environm 
ent with 
clear 

regulatory 

framewor 

k 

HIV 

Counselling 
and Testing 
(HCT) 
Campaigns. 

Implementa 
tion plan for 
2012-2016 
Developed. 

Implementa 

tion of the 

2017-2022 

HIV/AIDS 

Operational 

Plan 

(The 

treatment 
target i.e 

90% 

diagnosed, 
90% on 
treatment 
and 90% 
virally 
suppressed 

1 

1 

1 

Fundi 

ng 

Pers 

onnel 

Developed 

Implementa 

tion 

Operational 

Plan 

Sustaina 

ble 

independ 
ent living 
of 

communi 

ty 

MM 

Council 

Resoluti 

on 
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6. KPA : SPATIAL AND COMMUNITY DEVELOPMENT 

KPA Goal : Provide a safe, 
healthy, informed environment for 
the communities 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Coordinate sustainable social livelihood through developmental programmes 

Service/ 

Program 

me 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP Vision 

2030 

Referenc 

e 

(as 

applicable 

) 

Priority 

Area 

Performa 

nce 

Objective 
s (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input 

indicato 

r 

Output 

indicato 

r 

Outcome 

indicator 

Lead 

Departme 

nts 

POE 

2019/20 

20 

2020/20 

21 

2021/20 

22 






Youth 

Developm 

ent 

Improve 
health 
and life 
expectan 

cy 

A 

developm 

ent 

orientate 
d public 
service 
and 

inclusive 

citizenshi 

P 

School 

health 

promotion 

Support 

mass 

participati 

on and 

school 

sport 

program 

mes 

(Sport 

and 

Recreatio 

n) 

Mayoral 

Games 

Sport 

Developm 

ent 

games 

Indigenou 
s games 

Dialogues 

and 

Debates 

Address 

the 

challenge 
s of youth 

Number 
of social 
programs 
initiated 
and 

implemen 
ted to 
address 
the well- 
being of 
youth. 

57 

programs 

implemen 

ted 

60 

programs 
to be 
implemen 
ted 

address 

the 

wellbeing 
of youth 
by June 
2022 

12 

12 

12 

Fundin 

9 

Person 

nel 

Progra 
ms and 
activitie 

s 

Active 

and 

healthy 

society 

Reductio 
n in 

teenage 
pregnanc 
y rate 

Socially 

cohesive 

all 

inclusive 

communit 

y 

Youth 

Developm 

ent 

Program 

s 

Attenda 

nce 

Register 

Reports 

Youth 

Developm 

ent 

Improve 

the 

quality of 

basic 

education 

Decent 

employm 

ent 

through 

inclusive 

economic 

growth 

A skilled 
and 

capable 

Increase 

the 

number of 

bursary 

recipients 

Skills 
Developm 
ent and 
training 

Enabling 
environm 
ent for 
investme 
nt by 
streamlini 

Bursaries 

Learner - 
ships 

Entrepren 

eur 

developm 

ent 

workshop 

s 

Road 

shows 

Career 

expo 

Address 

the 

challenge 
s of youth 

Number 

of 

program 

mes 

created 
to assist 
youth in 
improving 
their 

livelihood 

s. 

33 

program 

mes 

implanted 

30 

education 
al to be 
program 

mes 

implanted 
by June 
2022 

6 

6 

6 

Externa 

1 

Fundin 

g 

Person 

nel 

Training 

and 

worksh 

ops 

Increase 

the 

employab 
ility of 
youth 

Reductio 
n in 

dropout 

rate 

Participati 
on of 
youth 

Youth 

Developm 

ent 

Program 

s 

Attenda 

nce 

Register 

Reports 


Page 42 of 195 




6. KPA : SPATIAL AND COMMUNITY DEVELOPMENT 

KPA Goal : Provide a safe, 
healthy, informed environment for 
the communities 

High level Strategic Alignment 
References: Vision 2040 

2022 Strategic Objective: Coordinate sustainable social livelihood through developmental programmes 

Service/ 

Program 

me 

NDP 

Referenc 

e 

(as 

applicabl 

e) 

MP Vision 

2030 

Referenc 

e 

(as 

applicable 

) 

Priority 

Area 

Performa 

nce 

Objective 
s (PO) 

Key 

Performa 

nce 

Indicator 

Baseline 

Five Year 
Targets 

Yearly Targets 

Input 

indicato 

r 

Output 

indicato 

r 

Outcome 

indicator 

Lead 

Departme 

nts 

POE 

2019/20 

20 

2020/20 

21 

2021/20 

22 







workforce 

to 

support 

inclusive 

growth 

ng 

applicatio 
n process 
-Youth 
employm 
ent 

incentive 

Enterpris 

e 

financing 

support 

-Increase 

enrolment 

in FET 

colleges 

and 

universitie 

s 

Skills 

developm 

ent 

Training 
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SUMMARY: MONTHLY 
PROJECTIONS FOR 
REVENUE AND 
OPERATING 
EXPENDITURE 
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OPEX SERVICE DEUVERYIIVPLEIVENTATION PI_AN - 2019/2020 


TOTAL COUNCIL 

TC 


2019/20 Medium Term Revenue & Expenditure Framework 

Rthousand 

NT 

KEY 

Budget Year 

2019/120 

SDBIPJUL 

SDBIPAUG 

SDBIPSEP 

SDBIPOCT 

SDBIPNOV 

SDBIPDEC 

SDBIPJAN 

SDBIPFEB 

SDBIPMAR 

SDBIPAPR 

SDBIPMAY 

SDBIPJUN 

Budget Year +1 

2020/21 

Budget Year 

2021/22 

Revenue Bv Source 


















Property rates 

0200 

TC0200 

390 288137 

32 524008 

32 524 008 

32 524008 

32 524008 

32 524 008 

32 524 008 

32 524 008 

32 524 008 

32 524 008 

32 524 008 

32 524 008 

32 524 049 

412 384 298 

425805 056 

Service charges - electridty revenue 

0401 

TC0401 

657 077 046 

65 584811 

72 087295 

59 089 304 

52 583803 

52 583803 

46 081 306 

46 082 306 

46 080 306 

46079 306 

52 581 803 

59 084490 

59158 513 

739 059 124 

821 095 784 

Service charges - water revenue 

0402 

TC0402 

99116 562 

7937485 

7 937485 

7937485 

8904165 

8904165 

9870841 

8904165 

7 937485 

7937485 

7 937485 

7937485 

6970831 

105548 742 

111 876179 

Service charges - sanitation revenue 

0403 

TC0403 

70405 563 

4956207 

5639 399 

5639 399 

6 322 595 

6 322 595 

7 005 788 

6 322 595 

6 322 595 

5639 399 

5639 399 

5639 399 

4956193 

80 545 389 

86 818 313 

Service charges - refuse revenue 

0404 

TC0404 

77 538619 

6461 554 

6461 554 

6461 554 

6461 554 

6461 554 

6461 554 

6461 554 

6461 554 

6461 554 

6461 554 

6461 554 

6461 525 

81 977 159 

86 530 246 

Rental of faalities and equiprrent 

0700 

TC0700 

1 740070 

145006 

145006 

145006 

145006 

145006 

145006 

145006 

145006 

145006 

145006 

145006 

145004 

1 835 774 

1 936 740 

Interest eamed - extemal investrrents 

0800 

TC0800 

37421 912 

3939826 

2878667 

3000000 

2 715000 

2760000 

2780000 

2889 826 

3100000 

3200 000 

3600 000 

3 378667 

3179926 

37 630 691 

36 908425 

Interest eamed - outstanding debtors 

1000 

TC1000 

4669630 

389142 

389142 

389142 

389142 

389142 

389142 

389142 

389142 

389142 

389142 

389142 

389 068 

4937323 

5208879 

Dvidends received 

1100 

TC1100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Rnes 

1300 

TC1300 

17 503423 

1 458617 

1 458617 

1 458617 

1 458617 

1 458617 

1 458617 

1 458617 

1 458617 

1 458617 

1 458617 

1 458617 

1 458636 

18 391 463 

19476 709 

Licences and perrrits 

1400 

TC1400 

9449 009 

787417 

787417 

787417 

787417 

787417 

787417 

787417 

787417 

787417 

787417 

787417 

787422 

9 968 705 

10 516 984 

/'gency services 

1500 

TC1500 

22 375150 

11 187575 

- 

- 

- 

- 

- 

- 

11 187 575 

- 

- 

- 

- 

23493 907 

24 668 603 

Transfers recognised - operational 

1600 

TC1600 

209 093278 

84 083 741 

2630 750 

- 

- 

1 675350 

67632456 

- 

1 116900 

50 783443 

- 

- 

1 170638 

231 435 895 

260167 755 

Other revenue 

1700 

TC1700 

44 911 166 

3 738361 

3 746 556 

3 743 131 

3746298 

3 749486 

3 737181 

3 741 181 

3 734331 

3 750381 

3738298 

3 742361 

3 743601 

46435212 

48178 612 

Gains on disposal of FPE 

1800 

TC1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 


1 641 589 565 

223193 750 

136 685 896 

121 175063 

116 037 605 

117 761 143 

178 873 316 

109 705 817 

121 244936 

159155758 

115 262 729 

121 548 146 

120 945406 

1 793 643 682 

1 939188 285 

Expenditure By Type 


















Errployee related costs 

3000 

TC3000 

597 648 259 

49627406 

49 301 731 

49496498 

49 569 557 

49 844 202 

49278638 

49450317 

49477420 

49 950 392 

49 652 019 

49 674 893 

52 325186 

636 098 032 

678 395 638 

Remuneration of coundllors 

3400 

TC3400 

24211 293 

2017608 

2017608 

2 017608 

2017608 

2017608 

2017608 

2017608 

2017608 

2017608 

2 017608 

2 017608 

2017605 

26 027142 

27 979177 

Debt irrpairrrent 

3500 

TC3500 

21 121 150 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

21 121 150 

22177 206 

23 396 953 

Depredation & asset impairrrent 

3700 

TC3700 

171 562486 

14296884 

14296884 

14296 884 

14296884 

14296884 

14296884 

14296 884 

14296884 

14296 884 

14 296 884 

14 296 884 

14 296 762 

174 993 734 

178493 621 

Rnance charges 

3900 

TC3900 

32 560665 

- 

- 

- 

- 

- 

19536 396 

- 

- 

- 

- 

- 

13 024 269 

48 623 737 

49 045 517 

Bulk purchases 

4100 

TC4100 

523 648 552 

51 956 723 

57193209 

46 992 326 

42 027928 

42 027928 

37 063 530 

36 927486 

36 927486 

36 791 442 

41 891 884 

41 891 884 

51 956 726 

591 735375 

667 565 378 

Other materials 

4110 

TC4110 

48 845426 

3680 534 

3 929 597 

4178 362 

3 969616 

4085832 

4190 334 

3 784 753 

4153374 

4365117 

3863822 

3880156 

4763929 

51 581 583 

54172 534 

Contracted services 

4200 

TC4200 

200232107 

15428 579 

16633 565 

16735665 

15977314 

16937603 

16 173 131 

15292 592 

18476759 

18299 285 

17 284 774 

17 201 559 

15 791 281 

207447464 

218 892 378 

Transfers and grants 

4300 

TC4300 

2030000 

62 917 

52 917 

102 917 

22 917 

22 917 

972 917 

22 917 

22 917 

622 917 

77 917 

22 917 

22 913 

2136 500 

2258 309 

Other expenditure 

4400 

TC4400 

99 771 840 

6890035 

10605129 

8 899818 

7833993 

7902 233 

7 800 531 

7 820 036 

8 842 374 

9850 266 

8135877 

7465863 

7725685 

104 909 951 

110 785 892 

Loss on disposal of PPE 

4500 

TC4500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Expenditure 


1 721 631 778 

143 960 686 

154 030 640 

142 720 078 

135715817 

137135207 

151 329 969 

129 612 593 

134214 822 

136193 911 

137 220 785 

136451 764 

183 045 506 

1 865 730 724 

2 010 985 398 



















Surplus/(Deficit) 



(80 042 213) 

79 233 064 

(17 344 744) 

(21 545 015) 

(19 678 212) 

(19 374064) 

27 543 347 

(19 906 776) 

(12 969 886) 

22 961 847 

(21 958 056) 

(14903 618) 

(62 100 100) 

(72 087 042) 

(71 797113) 

Transfers recognised - capital 

1610 

TC1610 

85 947 360 

32 386 387 

- 

- 

12600000 

- 

19150944 

- 

- 

21 810 029 

- 

- 

- 

85 318400 

108 583120 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

TC1620 

11 800 000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

11 800 000 

16 900 000 

10 000 000 

Surpl us/(Defi cit) after capital transfers & 

contributions 



17 705 147 

111 619451 

(17 344 744) 

(21 545 015) 

(7 078 212) 

(19 374064) 

46 694 291 

(19 906 776) 

(12 969 886) 

44771 876 

(21 958 056) 

(14903 618) 

(50 300 100) 

30131 358 

46 786 007 

Taxation 

5500 

TC5500 







- 

- 

- 

- 

- 




- 

Surplus/(Deficit) after taxation 



17 705 147 

111 619451 

(17 344 744) 

(21 545 015) 

(7 078 212) 

(19 374064) 

46 694 291 

(19 906 776) 

(12 969 886) 

44771 876 

(21 958 056) 

(14903 618) 

(50 300 100) 

30131 358 

46 786 007 

Attributable to rrinorities 


















Surplus/(Deficit) attributable to municipality 



17 705 147 

111 619451 

(17 344 744) 

(21 545 015) 

(7 078 212) 

(19 374064) 

46 694 291 

(19 906 776) 

(12 969 886) 

44771 876 

(21 958 056) 

(14903 618) 

(50 300 100) 

30131 358 

46 786 007 

Share of surplus/ (defidt) of assodate 


















Surplus/(Deficit) for the year 


17 705147 

111 619451 

(17 344 744) 

(21 545 015) 

(7 078 212) 

(19 374064) 

46 694291 

(19 906 776) 

(12 969 886) 

44771 876 

(21 958 056) 

(14903 618) 

(50 300 100) 

30131 358 

46 786 007 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB MUNICIPAL MANAGER 


Revenue Bv Source 


Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


i 



Budget Year 
2019/20 


0200 

MM0200 

0401 

MM0401 

0402 

MM0402 

0403 

MM0403 

0404 

MM0404 

0400 

MM0400 

2000 

MM2000 

0700 

MM0700 





2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2020/21 2021/22 


333,333 201,583 


14,859,300 1,247,453 1,208,572 1,259,367 1,235,677 1,217,932 1,183,422 1,244,853 1,179,923 1,186,453 1,242,500 1,193,060 1,4 


15,826,617 16,880,425 


162,138 13,513 13,513 13,513 13,513 13,513 13,513 13,513 13,513 13,513 13,513 13,513 13,495 165,381 168,690 

39,845 _____ 23,907 _____ 15,938 39,845 39,845 

250,517 3,681 3,681 37,248 33,681 3,681 57,248 3,681 13,681 47,248 3,681 3,681 39,325 263,043 277,511 


786,183 49,763 76,882 58,433 72,613 68,352 46,283 59,913 89,563 58,962 71,4 


72,661 61,352 824,612 870,271 


16,097,983 1,314,410 1,302,648 1,368,561 1,355,484 1,303,478 1,324,373 1,321,960 1,296,680 1,306,176 1,331,100 1,282,915 1,590,198 17,119,498 18,236,742 

(15,764,650) (1,314,410) (1,302,648) (1,368,561) (1,355,484) (1,303,478) (1,324,373) (1,321,960) (1,296,680) (1,306,176) (1,331,100) (1,282,915) (1,256,865) (16,917,915) (18,235,072) 

(15,764,650) (1,314,410) (1,302,648) (1,368,561) (1,355,484) (1,303,478) (1,324,373) (1,321,960) (1,296,680) (1,306,176) (1,331,100) (1,282,915) (1,256,865) (16,917,915) (18,235,072) 

(15,764,650) (1,314,410) (1,302,648) (1,368,561) (1,355,484) (1,303,478) (1,324,373) (1,321,960) (1,296,680) (1,306,176) (1,331,100) (1,282,915) (1,256,865) (16,917,915) (18,235,072) 

(15,764,650) (1,314,410) (1,302,648) (1,368,561) (1,355,484) (1,303,478) (1,324,373) (1,321,960) (1,296,680) (1,306,176) (1,331,100) (1,282,915) (1,256,865) (16,917,915) (18,235,072) 


(15,764,650) (1,314,410) (1,302,648) (1,368,561) (1,355,484) (1,303,478) (1,324,373) (1,321,960) (1,296,680) (1,306,176) (1,331,100) (1,282,915) (1,256,865) (16,917,915) (18,235,072) 
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OPEX SERVICE DELIVERYIMPLEMENTATION PLAN - 2019/2020 


SUB INFORMATION TECHNOLOGY 
Rthousand 


Revenue Bv Source 


Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


IT 

NT 

KEY 

0200 

IT0200 

0401 

IT0401 

0402 

IT0402 

0403 

IT0403 

0404 

IT0404 

0400 

IT0400 

2000 

IT2000 

0700 

IT0700 

0800 

IT0800 

1000 

IT1000 

1100 

IT1100 

1300 

IT1300 

1400 

IT1400 

1500 

IT1500 

1600 

IT1600 

1700 

IT1700 

1800 

IT1800 


3000 

IT3000 

3400 

IT3400 

3500 

IT3500 

3700 

IT3700 

3900 

IT3900 

4100 

IT4100 

4110 

IT4110 

4200 

IT4200 

4300 

IT4300 

4400 

IT4400 

4500 

IT4500 


1610 

IT1610 

1620 

IT1620 

5500 

IT5500 



BudgetYear 
2019/20 


2016/17 Medium Term Revenue & Expenditure Framework 

SDBIPJUL SDBIPAUG SDBIP SEP SDBIP OCT SDBIP NOV SDBIP DEC SDBIPJAN SDBIP FEB SDBIP MAR SDBIPAPR SDBIP MAY SDBIP JUN 


BudgetYear BudgetYear 


10,105,920 842,160 840,174 839,674 842,674 841,570 841,674 838,674 843,674 842,160 843,174 844,154 846,158 10,762,805 11,478,533 


3,101,985 

6,090 

258,499 

258,499 

258,499 

258,499 

258,499 

258,499 

3,654 

258,499 

258,499 

258,499 

258,499 

258,499 

258,496 

2,436 

3,164,024 

6,090 

3,227,305 

6,090 

140,207 

2,190,250 

11,684 

182,521 

11,684 

182,521 

11,684 

182,521 

11,684 

182,521 

11,684 

182,521 

11,684 

182,521 

11,684 

182,521 

11,684 

182,521 

11,684 

182,521 

11,684 

182,521 

11,684 

182,521 

11,683 

182,519 

147,217 

2,299,763 

155,314 

2,426,250 

6,150,837 

496,546 

680,841 

496,546 

496,546 

496,546 

496,546 

496,546 

496,546 

496,546 

496,546 

496,546 

504,536 

6,460,285 

6,816,655 

21,695,289 

1,791,410 

1,973,719 

1,788,924 

1,791,924 

1,790,820 

1,794,578 

1,787,924 

1,792,924 

1,791,410 

1,792,424 

1,793,404 

1,805,828 

22,840,184 

24,110,147 
















(21,666,209) 

(1,788,987) 

(1,971,296) 

(1,786,501) 

(1,789,501) 

(1,788,397) 

(1,792,155) 

(1,785,501) 

(1,790,501) 

(1,788,987) 

(1,790,001) 

(1,790,981) 

(1,803,401) 

(22,809,505) 

(24,077,781) 


(21,666,209) (1,788,987) (1,971,296) (1,786,501) (1,789,501) (1,788,397) (1,792,155) (1,785,501) (1,790,501) (1,788,987) (1,790,001) (1,790,981) (1,803,401) (22,809,505) (24,077,781) 


(21,666,209) (1,788,987) 

(21,666,209) (1,788,987)" 

(21,666,209) (1,788,987) 


(1,971,296) (1,786,501) (1,789,501) (1,788,397) (1,792,155) (1,785,501) (1,790,501) (1,788,987) (1,790,001) (1,790,981) (1,803,401) (22,809,505) (24,077,781) 

(1,971,296) (1,786,501) (1,789,501) (1,788,397) (1,792,155) (1,785,501) (1,790,501) (1,788,987) (1,790,001) (1,790,981) (1,803,401) (22,809,505) (24,077,781) 

(1,971,296) (1,786,501) (1,789,501) (1,788,397) (1,792,155) (1,785,501) (1,790,501) (1,788,987) (1,790,001) (1,790,981) (1,803,401) (22,809,505) (24,077,781) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN ■ 2019/2020 


SUBIDPAND LED 

IL 


2019/20 Medium Term Revenue & Expenditure Framework 1 

Rthousand 

NT 

KEY 

Budget Year 
2019/20 

SDBIP JUL 

SDBIP AUG 

SDBIP SEP 

SDBIP OCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIP JUN 

Budget Year 
2020/21 

Budget Year 
2021/22 

Revenue Bv Source 


















Property rates 

0200 

IL0200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - electricity revenue 

0401 

IL0401 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - water revenue 

0402 

IL0402 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - sanitation revenue 

0403 

IL0403 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - refuse revenue 

0404 

IL0404 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - other 

0400 

IL0400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Less Income Forgone 

2000 

IL2000 
















Rental of facilities and equipment 

0700 

IL0700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - external investments 

0800 

IL0800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - outstanding debtors 

1000 

IL1000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Dividends received 

1100 

IL1100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines 

1300 

IL1300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Licences and permits 

1400 

IL1400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Agency services 

1500 

IL1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - operational 

1600 

IL1600 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other revenue 

1700 

IL1700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Gains on disposal of PPE 

1800 

IL1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 


“ 

“ 

- 

“ 

■ 

- 

“ 



“ 

“ 

“ 

“ 

“ 

” 

Expenditure Bv Tvpe 


















Employee related costs 

3000 

IL3000 

6,256,299 

529,461 

534,461 

559,461 

494,461 

496,461 

542,461 

494,461 

536,461 

494,461 

514,461 

494,461 

565,228 

6,662,959 

7,106,047 

Remuneration of councillors 

3400 

IL3400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Debt impairment 

3500 

IL3500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Depreciation & asset impairment 

3700 

IL3700 

47,347 

3,946 

3,946 

3,946 

3,946 

3,946 

3,946 

3,946 

3,946 

3,946 

3,946 

3,946 

3,941 

48,294 

49,260 

Finance charges 

3900 

IL3900 

6,090 

- 

- 

- 

- 

- 

3,654 

- 

- 

- 

- 

- 

2,436 

6,090 

6,090 

Bulk purchases 

4100 

IL4100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

4110 

IL4110 

34,751 

2,896 

2,896 

2,896 

2,896 

2,896 

2,896 

2,896 

2,896 

2,896 

2,896 

2,896 

2,895 

36,489 

38,496 

Contracted services 

4200 

IL4200 

1,261,660 

105,139 

105,139 

105,139 

105,139 

105,139 

105,139 

105,139 

105,139 

105,139 

105,139 

105,139 

105,131 

1,299,743 

1,343,730 

Transfers and grants 

4300 

IL4300 

200,000 

16,667 

16,667 

16,667 

16,667 

16,667 

16,667 

16,667 

16,667 

16,667 

16,667 

16,667 

16,663 

215,000 

231,125 

Other expenditure 

4400 

IL4400 

628,645 

51,925 

57,465 

51,925 

51,925 

51,925 

51,925 

51,925 

51,925 

51,925 

51,925 

51,925 

51,930 

660,062 

696,299 

Loss on disposal of PPE 

4500 

IL4500 
















Total Expenditure 


8,434,792 

710,034 

720,574 

740,034 

675,034 

677,034 

726,688 

675,034 

717,034 

675,034 

695,034 

675,034 

748,224 

8,928,637 

9,471,047 



















Surplus/(Deficit) 



(8,434,792) 

(710,034) 

(720,574) 

(740,034) 

(675,034) 

(677,034) 

(726,688) 

(675,034) 

(717,034) 

(675,034) 

(695,034) 

(675,034) 

(748,224) 

(8,928,637) 

(9,471,047) 

Transfers recognised - capital 

1610 

IL1610 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

IL1620 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

2,000,000 

Surplus/(Deficit) after capital transfers & 
contributions 



(8,434,792) 

(710,034) 

(720,574) 

(740,034) 

(675,034) 

(677,034) 

(726,688) 

(675,034) 

(717,034) 

(675,034) 

(695,034) 

(675,034) 

(748,224) 

(8,928,637) 

(7,471,047) 

Taxation 

5500 

IL5500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/jDeficit) after taxation 



(8,434,792) 

(710,034) 

(720,574) 

(740,034) 

(675,034) 

(677,034) 

(726,688) 

(675,034) 

(717,034) 

(675,034) 

(695,034) 

(675,034) 

(748,224) 

(8,928,637) 

(7,471,047) 

Attributable to minorities 


















Surplus/fDeficit) attributable to municipality 



(8,434,792) 

(710,034) 

(720,574) 

(740,034) 

(675,034) 

(677,034) 

(726,688) 

(675,034) 

(717,034) 

(675,034) 

(695,034) 

(675,034) 

(748,224) 

(8,928,637) 

(7,471,047) 

Share of surplus/ (deficit) of associate 


















Surplus/(Deficit) for the year 


(8,434,792) 

(710,034) 

(720,574) 

(740,034) 

(675,034) 

(677,034) 

(726,688) 

(675,034) 

(717,034) 

(675,034) 

(695,034) 

(675,034) 

(748,224) 

(8,928,637) 

(7,471,047) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB INTERNAL AUDIT 

IA 


1 2019/20 Medium Term Revenue & Expenditure Framework 1 

Rthousand 

NT 

KEY 

Budget Year 
2019/20 

SDBIPJUL 

SDBIPAUG 

SDBIP SEP 

SDBIP OCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIPJUN 

Budget Year 
2020/21 

Budget Year 
2021/22 

Revenue Bv Source 


















Property rates 

0200 

IA0200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - electricity revenue 

0401 

IA0401 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - water revenue 

0402 

IA0402 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - sanitation revenue 

0403 

IA0403 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - refuse revenue 

0404 

IA0404 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - other 

0400 

IA0400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Less Income Forgone 

2000 

IA2000 
















Rental of facilities and equipment 

0700 

IA0700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - external investments 

0800 

IA0800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - outstanding debtors 

1000 

IA1000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Dividends received 

1100 

IA1100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines 

1300 

IA1300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Licences and permits 

1400 

IA1400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Agency services 

1500 

IA1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - operational 

1600 

IA1600 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other revenue 

1700 

IA1700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Gains on disposal of PPE 

1800 

IA1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 




“ 



“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

Expenditure Bv Type 


















Employee related costs 

3000 

IA3000 

2,717,894 

217,058 

216,258 

215,984 

213,358 

216,558 

215,658 

215,158 

288,558 

215,658 

268,274 

216,258 

219,114 

2,894,557 

3,087,046 

Remuneration of councillors 

3400 

IA3400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Debt impairment 

3500 

IA3500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Depreciation & asset impairment 

3700 

IA3700 

15,947 

1,329 

1,329 

1,329 

1,329 

1,329 

1,329 

1,329 

1,329 

1,329 

1,329 

1,329 

1,328 

16,266 

16,592 

Finance charges 

3900 

IA3900 

8,808 

- 

- 

- 

- 

- 

5,285 

- 

- 

- 

- 

- 

3,523 

8,808 

8,808 

Bulk purchases 

4100 

IA4100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

4110 

IA4110 

12,000 

1,000 

1,000 

1,000 

1,000 

1,000 

1,000 

1,000 

1,000 

1,000 

1,000 

1,000 

1,000 

12,600 

13,293 

Contracted services 

4200 

IA4200 

1,900,000 

41,667 

391,667 

41,667 

41,667 

391,667 

41,667 

41,667 

391,667 

41,667 

41,667 

391,667 

41,663 

1,970,000 

2,050,850 

Transfers and grants 

4300 

IA4300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other expenditure 

4400 

IA4400 

226,889 

18,776 

20,506 

18,776 

18,776 

18,776 

18,776 

18,776 

18,776 

18,776 

18,776 

18,776 

18,623 

238,642 

252,120 

Loss on disposal of PPE 

4500 

IA4500 
















Total Expenditure 


4,881,538 

279,830 

630,760 

278,756 

276,130 

629,330 

283,715 

277,930 

701,330 

278,430 

331,046 

629,030 

285,251 

5,140,873 

5,428,709 



















Surplus/(Deficit) 



(4,881,538) 

(279,830) 

(630,760) 

(278,756) 

(276,130) 

(629,330) 

(283,715) 

(277,930) 

(701,330) 

(278,430) 

(331,046) 

(629,030) 

(285,251) 

(5,140,873) 

(5,428,709) 

Transfers recognised - capital 

1610 

IA1610 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

IA1620 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after capital transfers & 
contributions 



(4,881,538) 

(279,830) 

(630,760) 

(278,756) 

(276,130) 

(629,330) 

(283,715) 

(277,930) 

(701,330) 

(278,430) 

(331,046) 

(629,030) 

(285,251) 

(5,140,873) 

(5,428,709) 

Taxation 

5500 

IA5500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after taxation 



(4,881,538) 

(279,830) 

(630,760) 

(278,756) 

(276,130) 

(629,330) 

(283,715) 

(277,930) 

(701,330) 

(278,430) 

(331,046) 

(629,030) 

(285,251) 

(5,140,873) 

(5,428,709) 

Attributable to minorities 


















Surplus/(Deficit) attributable to municipality 



(4,881,538) 

(279,830) 

(630,760) 

(278,756) 

(276,130) 

(629,330) 

(283,715) 

(277,930) 

(701,330) 

(278,430) 

(331,046) 

(629,030) 

(285,251) 

(5,140,873) 

(5,428,709) 

Share of surplus/ (deficit) of associate 


















Surplus/(Deficit) for the year 

_ 

(4,881,538) 

(279,830) 

(630,760) 

(278,756) 

(276,130) 

(629,330) 

(283,715) 

(277,930) 

(701,330) 

(278,430) 

(331,046) 

(629,030) 

(285,251) 

(5,140,873) 

(5,428,709) 











OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB Risk Management 

RM 


1 2016/17 Medium Term Revenue & Expenditure Framework 1 

Rthousand 

NT 

KEY 

Budget Year 
2019/20 

SDBIPJUL 

SDBIPAUG 

SDBIP SEP 

SDBIP OCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIPJUN 

Budget Year 
2020/21 

Budget Year 
2021/22 

Revenue Bv Source 


















Property rates 

0200 

RM0200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - electricity revenue 

0401 

RM0401 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - water revenue 

0402 

RM0402 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - sanitation revenue 

0403 

RM0403 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - refuse revenue 

0404 

RM0404 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - other 

0400 

RM0400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Less Income Forgone 

2000 

RM2000 
















Rental of facilities and equipment 

0700 

RM0700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - external investments 

0800 

RM0800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - outstanding debtors 

1000 

RM1000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Dividends received 

1100 

RM1100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines 

1300 

RM1300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Licences and permits 

1400 

RM1400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Agency services 

1500 

RM1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - operational 

1600 

RM1600 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other revenue 

1700 

RM1700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Gains on disposal of PPE 

1800 

RM1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 




“ 



“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

Expenditure Bv Type 


















Employee related costs 

3000 

RM3000 

985,492 

77,672 

77,672 

77,672 

77,672 

131,082 

77,672 

77,672 

77,672 

77,672 

77,672 

77,672 

77,690 

1,049,549 

1,119,345 

Remuneration of councillors 

3400 

RM3400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Debt impairment 

3500 

RM3500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Depreciation & asset impairment 

3700 

RM3700 

7,815 

651 

651 

651 

651 

651 

651 

651 

651 

651 

651 

651 

654 

7,971 

8,130 

Finance charges 

3900 

RM3900 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Bulk purchases 

4100 

RM4100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

4110 

RM4110 

23,000 

1,917 

1,917 

1,917 

1,917 

1,917 

1,917 

1,917 

1,917 

1,917 

1,917 

1,917 

1,913 

24,150 

25,478 

Contracted services 

4200 

RM4200 

2,250,000 

187,500 

187,500 

187,500 

187,500 

187,500 

187,500 

187,500 

187,500 

187,500 

187,500 

187,500 

187,500 

2,967,500 

3,133,418 

Transfers and grants 

4300 

RM4300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other expenditure 

4400 

RM4400 

83,409 

6,417 

6,417 

6,417 

6,417 

6,417 

6,417 

6,417 

6,417 

6,417 

12,826 

6,417 

6,413 

87,479 

92,179 

Loss on disposal of PPE 

4500 

RM4500 
















Total Expenditure 


3,349,716 

274,157 

274,157 

274,157 

274,157 

327,567 

274,157 

274,157 

274,157 

274,157 

280,566 

274,157 

274,170 

4,136,649 

4,378,550 



















Surplus/(Deficit) 



(3,349,716) 

(274,157) 

(274,157) 

(274,157) 

(274,157) 

(327,567) 

(274,157) 

(274,157) 

(274,157) 

(274,157) 

(280,566) 

(274,157) 

(274,170) 

(4,136,649) 

(4,378,550) 

Transfers recognised - capital 

1610 

RM1610 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

RM1620 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after capital transfers & 
contributions 



(3,349,716) 

(274,157) 

(274,157) 

(274,157) 

(274,157) 

(327,567) 

(274,157) 

(274,157) 

(274,157) 

(274,157) 

(280,566) 

(274,157) 

(274,170) 

(4,136,649) 

(4,378,550) 

Taxation 

5500 

RM5500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after taxation 



(3,349,716) 

(274,157) 

(274,157) 

(274,157) 

(274,157) 

(327,567) 

(274,157) 

(274,157) 

(274,157) 

(274,157) 

(280,566) 

(274,157) 

(274,170) 

(4,136,649) 

(4,378,550) 

Attributable to minorities 


















Surplus/(Deficit) attributable to municipality 



(3,349,716) 

(274,157) 

(274,157) 

(274,157) 

(274,157) 

(327,567) 

(274,157) 

(274,157) 

(274,157) 

(274,157) 

(280,566) 

(274,157) 

(274,170) 

(4,136,649) 

(4,378,550) 

Share of surplus/ (deficit) of associate 


















Surplus/(Deficit) for the year 

_ 

(3,349,716) 

(274,157) 

(274,157) 

(274,157) 

(274,157) 

(327,567) 

(274,157) 

(274,157) 

(274,157) 

(274,157) 

(280,566) 

(274,157) 

(274,170) 

(4,136,649) 

(4,378,550) 











OPEX SERVICE DELIVERYIMPLEMENTATION PLAN - 2019/2020 


SUB EXECUTIVE & COUNCIL 


Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 



BudgetYear 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL SDBIPAUG SDBIP SEP SDBIP OCT SDBIP NOV SDBIP DEC SDBIPJAN SDBIP FEB SDBIP MAR SDBIPAPR SDBIP MAY SDBIP JUN 


BudgetYear+1 BudgetYear 
2020/21 2021/22 


0200 MC0200 

0401 MC0401 

0402 MC0402 

0403 MC0403 

0404 MC0404 

0400 MC0400 

2000 MC2000 

0700 MC0700 

0800 MC0800 

1000 MC1000 

1100 MC1100 

1300 MC1300 

1400 MC1400 

1500 MC1500 

1600 MC1600 

1700 MC1700 

1800 MC1800 


91,863,598 

2,000 

39,766,115 

167 

167 

167 

167 

167 

31,812,679 

167 

167 

167 

20,209,804 

167 

167 

167 

75,000 

163 

107,605,582 

2,110 

126,167,915 

2,226 

91,950,598 

39,773,365 

7,250 

7,250 

7,250 

7,250 

31,819,929 

7,250 

7,250 

20,217,054 

7,250 

7,250 

82,250 

107,692,692 

126,255,141 


By Type 

Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


18,157,815 1,487,628 1,504,361 1,497,361 1,487,861 1,483,046 1,499,261 1,503,879 1,530,143 1,507,061 1,557,761 1,502,219 1,597,234 

24,211,293 2,017,608 2,017,608 2,017,608 2,017,608 2,017,608 2,017,608 2,017,608 2,017,608 2,017,608 2,017,608 2,017,608 2,017,605 

816,740 ___________ 816,740 

481,637 40,136 40,136 40,136 40,136 40,136 40,136 40,136 40,136 40,136 40,136 40,136 40,141 


33,755 - 

323,111 26,927 26,927 26,927 


20,253 _____ 13,502 

26,927 26,927 26,927 26,927 26,927 26,927 26,927 26,914 


2,795,000 164,583 164,583 164,583 164,583 164,583 984,583 164,583 164,583 164,583 164,583 164,583 164,587 

12,131,670 978,452 1,377,127 976,552 976,552 976,552 977,910 978,380 976,552 977,798 976,552 976,552 982,691 


58,951,021 

4,715,334 

5,130,742 

4,723,167 

4,713,667 

4,708,852 

5,566,678 

4,731,513 

4,755,949 

4,734,113 

4,783,567 

4,728,025 

5,659,414 

62,558,307 

66,729,367 
















32,999,577 

35,058,031 

(5,123,492) 

(4,715,917) 

(4,706,417) 

(4,701,602) 

26,253,251 

(4,724,263) 

(4,748,699) 

15,482,941 

(4,776,317) 

(4,720,775) 

(5,577,164) 

45,134,385 

59,525,774 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

32,999,577 

35,058,031 

(5,123,492) 

(4,715,917) 

(4,706,417) 

(4,701,602) 

26,253,251 

(4,724,263) 

(4,748,699) 

15,482,941 

(4,776,317) 

(4,720,775) 

(5,577,164) 

45,134,385 

59,525,774 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

32,999,577 

35,058,031 

(5,123,492) 

(4,715,917) 

(4,706,417) 

(4,701,602) 

26,253,251 

(4,724,263) 

(4,748,699) 

15,482,941 

(4,776,317) 

(4,720,775) 

(5,577,164) 

45,134,385 

59,525,774 
















32,999,577 

35,058,031 

(5,123,492) 

(4,715,917) 

(4,706,417) 

(4,701,602) 

26,253,251 

(4,724,263) 

(4,748,699) 

15,482,941 

(4,776,317) 

(4,720,775) 

(5,577,164) 

45,134,385 

59,525,774 
















32,999,577 

35,058,031 

(5,123,492) 

(4,715,917) 

(4,706,417) 

(4,701,602) 

26,253,251 

(4,724,263) 

(4,748,699) 

15,482,941 

(4,776,317) 

(4,720,775) 

(5,577,164) 

45,134,385 

59,525,774 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB GENDER & SOCIAL SERVICES 
Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


2019/20 Medium Term Revenue & Expenditure Framework 


NT 

KEY 

0200 

GSD0200 

0401 

GSD0401 

0402 

GSD0402 

0403 

GSD0403 

0404 

GSD0404 

0400 

GSD0400 

2000 

GSD2000 

0700 

GSD0700 

0800 

GSD0800 

1000 

GSD1000 

1100 

GSD1100 

1300 

GSD1300 

1400 

GSD1400 

1500 

GSD1500 

1600 

GSD1600 

1700 

GSD1700 

1800 

GSD1800 


Budget Year Budget Year 
2020/21 + 2021/22 


1,444,728 113,556 143,556 138,930 113,556 113,556 113,556 126,556 113,556 113,556 113,556 113,556 


127,238 1,538,636 1,640,955 


6,975 

442,031 

192,171 

581 

34,999 

15,938 

581 

47,054 

16,868 

581 

34,999 

15,938 

581 

34,999 

15,938 

581 

44,999 

15,938 

581 

34,999 

15,938 

581 

34,999 

15,938 

581 

34,999 

15,938 

581 

34,999 

15,938 

581 

34,999 

15,938 

581 

34,999 

15,938 

584 

34,987 

15,923 

7,324 

448,384 

203,206 

7,727 

473,045 

215,576 

2,086,090 

165,089 

208,074 

190,463 

165,089 

175,089 

165,089 

178,089 

165,089 

165,089 

165,089 

165,089 

178,752 

2,197,739 

2,337,496 
















(1,968,113) 

(165,089) 

(208,074) 

(190,463) 

(165,089) 

(175,089) 

(165,089) 

(178,089) 

(165,089) 

(165,089) 

(165,089) 

(165,089) 

(60,775) 

(2,077,739) 

(2,217,496) 


(1,968,113) (165,089) (208,074) (190,463) (165,089) (175,089) (165,089) 


(60,775) (2,077,739) (2,217,496) 


(1,968,113) 

(165,089) 

(208,074) 

(190,463) 

(165,089) 

(175,089) 

(165,089) 

(178,089) 

(165,089) 

(165,089) 

(165,089) 

(165,089) 

(60,775) 

(2,077,739) 

(2,217,496) 
















(1,968,113) 

(165,089) 

(208,074) 

(190,463) 

(165,089) 

(175,089) 

(165,089) 

(178,089) 

(165,089) 

(165,089) 

(165,089) 

(165,089) 

(60,775) 

(2,077,739) 

(2,217,496) 
















(1,968,113) 

(165,089) 

(208,074) 

(190,463) 

(165,089) 

(175,089) 

(165,089) 

(178,089) 

(165,089) 

(165,089) 

(165,089) 

(165,089) 

(60,775) 

(2,077,739) 

(2,217,496) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB Youth Development 

YD 


2019/20 Medium Term Revenue & Expenditure Framework 

Rthousand 

NT 

KEY 

Budget Year 
2019/20 

SDBIPJUL 

SDBIPAUG 

SDBIP SEP 

SDBIP OCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIPJUN 

Budget Year+1 
2020/21 

Budget Year +2 
2021/22 

Revenue Bv Source 


















Property rates 

0200 

YD0200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - electricity revenue 

0401 

YD0401 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - water revenue 

0402 

YD0402 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - sanitation revenue 

0403 

YD0403 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - refuse revenue 

0404 

YD0404 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - other 

0400 

YD0400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Less Income Forgone 

2000 

YD2000 
















Rental of facilities and equipment 

0700 

YD0700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - external investments 

0800 

YD0800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - outstanding debtors 

1000 

YD1000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Dividends received 

1100 

YD1100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines 

1300 

YD1300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Licences and permits 

1400 

YD1400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Agency services 

1500 

YD1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - operational 

1600 

YD1600 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other revenue 

1700 

YD1700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Gains on disposal of PPE 

1800 

YD1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 




“ 



“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

Expenditure Bv Type 


















Employee related costs 

3000 

YD3000 

1,535,504 

124,980 

120,980 

126,980 

151,232 

120,980 

128,980 

120,980 

123,980 

126,980 

125,980 

124,980 

138,472 

1,635,312 

1,744,061 

Remuneration of councillors 

3400 

YD3400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Debt impairment 

3500 

YD3500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Depreciation & asset impairment 

3700 

YD3700 

5,425 

452 

452 

452 

452 

452 

452 

452 

452 

452 

452 

452 

453 

5,533 

5,644 

Finance charges 

3900 

YD3900 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Bulk purchases 

4100 

YD4100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

4110 

YD4110 

15,000 

1,250 

1,250 

1,250 

1,250 

1,250 

1,250 

1,250 

1,250 

1,250 

1,250 

1,250 

1,250 

15,750 

16,616 

Contracted services 

4200 

YD4200 

1,835,300 

152,942 

152,942 

152,942 

152,942 

152,942 

152,942 

152,942 

152,942 

152,942 

152,942 

152,942 

152,938 

1,832,565 

1,933,358 

Transfers and grants 

4300 

YD4300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other expenditure 

4400 

YD4400 

574,723 

47,749 

49,489 

47,749 

47,749 

47,749 

47,749 

47,749 

47,749 

47,749 

47,749 

47,749 

47,744 

603,479 

636,661 

Loss on disposal of PPE 

4500 

YD4500 
















Total Expenditure 


3,965,952 

327,373 

325,113 

329,373 

353,625 

323,373 

331,373 

323,373 

326,373 

329,373 

328,373 

327,373 

340,857 

4,092,639 

4,336,340 



















Surplus/(Deficit) 



(3,965,952) 

(327,373) 

(325,113) 

(329,373) 

(353,625) 

(323,373) 

(331,373) 

(323,373) 

(326,373) 

(329,373) 

(328,373) 

(327,373) 

(340,857) 

(4,092,639) 

(4,336,340) 

Transfers recognised - capital 

1610 

YD1610 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

YD1620 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after capital transfers & 
contributions 



(3,965,952) 

(327,373) 

(325,113) 

(329,373) 

(353,625) 

(323,373) 

(331,373) 

(323,373) 

(326,373) 

(329,373) 

(328,373) 

(327,373) 

(340,857) 

(4,092,639) 

(4,336,340) 

Taxation 

5500 

YD5500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after taxation 



(3,965,952) 

(327,373) 

(325,113) 

(329,373) 

(353,625) 

(323,373) 

(331,373) 

(323,373) 

(326,373) 

(329,373) 

(328,373) 

(327,373) 

(340,857) 

(4,092,639) 

(4,336,340) 

Attributable to minorities 


















Surplus/(Deficit) attributable to municipality 



(3,965,952) 

(327,373) 

(325,113) 

(329,373) 

(353,625) 

(323,373) 

(331,373) 

(323,373) 

(326,373) 

(329,373) 

(328,373) 

(327,373) 

(340,857) 

(4,092,639) 

(4,336,340) 

Share of surplus/ (deficit) of associate 


















Surplus/(Deficit) for the year 

_ 

(3,965,952) 

(327,373) 

(325,113) 

(329,373) 

(353,625) 

(323,373) 

(331,373) 

(323,373) 

(326,373) 

(329,373) 

(328,373) 

(327,373) 

(340,857) 

(4,092,639) 

(4,336,340) 











OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB PUBLICITY 

COM 


1 2019/20 Medium Term Revenue & Expenditure Framework 1 

Rthousand 

NT 

KEY 

Budget Year 
2019/20 

SDBIPJUL 

SDBIPAUG 

SDBIP SEP 

SDBIP OCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIPJUN 

Budget Year 
2020/21 

Budget Year 
2021/22 

Revenue Bv Source 


















Property rates 

0200 

COM0200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - electricity revenue 

0401 

COM0401 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - water revenue 

0402 

COM0402 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - sanitation revenue 

0403 

COM0403 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - refuse revenue 

0404 

COM0404 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - other 

0400 

COM0400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Less Income Forgone 

2000 

COM2000 
















Rental of facilities and equipment 

0700 

COM0700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - external investments 

0800 

COM0800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - outstanding debtors 

1000 

COMIOOO 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Dividends received 

1100 

COMIIOO 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines 

1300 

COM1300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Licences and permits 

1400 

COM1400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Agency services 

1500 

COM1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - operational 

1600 

COM1600 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other revenue 

1700 

COM1700 

(1,700) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(138) 

- 

- 

Gains on disposal of PPE 

1800 

COM1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 


(1,700) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(142) 

(138) 


“ 

Expenditure Bv Type 


















Employee related costs 

3000 

COM3000 

5,719,597 

457,030 

454,611 

469,060 

458,160 

455,360 

454,611 

484,160 

516,611 

467,640 

490,611 

492,160 

519,583 

6,091,370 

6,496,446 

Remuneration of councillors 

3400 

COM3400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Debt impairment 

3500 

COM3500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Depreciation & asset impairment 

3700 

COM3700 

61,275 

5,106 

5,106 

5,106 

5,106 

5,106 

5,106 

5,106 

5,106 

5,106 

5,106 

5,106 

5,109 

62,500 

63,750 

Finance charges 

3900 

COM3900 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Bulk purchases 

4100 

COM4100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

4110 

COM4110 

32,400 

2,700 

2,700 

2,700 

2,700 

2,700 

2,700 

2,700 

2,700 

2,700 

2,700 

2,700 

2,700 

34,020 

35,892 

Contracted services 

4200 

COM4200 

304,650 

9,555 

164,555 

9,555 

9,555 

9,555 

9,555 

9,555 

9,555 

9,555 

9,555 

44,555 

9,545 

369,883 

390,276 

Transfers and grants 

4300 

COM4300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other expenditure 

4400 

COM4400 

3,746,908 

312,039 

314,459 

312,039 

312,039 

312,039 

312,039 

312,039 

312,039 

312,039 

312,039 

312,039 

312,059 

3,934,390 

4,150,872 

Loss on disposal of PPE 

4500 

COM4500 
















Total Expenditure 


9,864,830 

786,430 

941,431 

798,460 

787,560 

784,760 

784,011 

813,560 

846,011 

797,040 

820,011 

856,560 

848,996 

10,492,163 

11,137,236 



















Surplus/(Deficit) 



(9,866,530) 

(786,572) 

(941,573) 

(798,602) 

(787,702) 

(784,902) 

(784,153) 

(813,702) 

(846,153) 

(797,182) 

(820,153) 

(856,702) 

(849,134) 

(10,492,163) 

(11,137,236) 

Transfers recognised - capital 

1610 

COM1610 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

COM1620 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after capital transfers & 
contributions 



(9,866,530) 

(786,572) 

(941,573) 

(798,602) 

(787,702) 

(784,902) 

(784,153) 

(813,702) 

(846,153) 

(797,182) 

(820,153) 

(856,702) 

(849,134) 

(10,492,163) 

(11,137,236) 

Taxation 

5500 

COM5500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after taxation 



(9,866,530) 

(786,572) 

(941,573) 

(798,602) 

(787,702) 

(784,902) 

(784,153) 

(813,702) 

(846,153) 

(797,182) 

(820,153) 

(856,702) 

(849,134) 

(10,492,163) 

(11,137,236) 

Attributable to minorities 


















Surplus/(Deficit) attributable to municipality 



(9,866,530) 

(786,572) 

(941,573) 

(798,602) 

(787,702) 

(784,902) 

(784,153) 

(813,702) 

(846,153) 

(797,182) 

(820,153) 

(856,702) 

(849,134) 

(10,492,163) 

(11,137,236) 

Share of surplus/ (deficit) of associate 


















Surplus/(Deficit) for the year 

_ 

(9,866,530) 

(786,572) 

(941,573) 

(798,602) 

(787,702) 

(784,902) 

(784,153) 

(813,702) 

(846,153) 

(797,182) 

(820,153) 

(856,702) 

(849,134) 

(10,492,163) 

(11,137,236) 











OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB HUMAN RESOURCES 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


HR 


NT 

KEY 


Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


0200 

HR0200 

0401 

HR0401 

0402 

HR0402 

0403 

HR0403 

0404 

HR0404 

0400 

HR0400 

2000 

HR2000 

0700 

HR0700 

0800 

HR0800 

1000 

HR1000 

1100 

HR1100 

1300 

HR1300 

1400 

HR1400 

1500 

HR1500 

1600 

HR1600 

1700 

HR1700 

1800 

HR1800 


3000 

HR3000 

3400 

HR3400 

3500 

HR3500 

3700 

HR3700 

3900 

HR3900 

4100 

HR4100 

4110 

HR4110 

4200 

HR4200 

4300 

HR4300 

4400 

HR4400 

4500 

HR4500 


1610 

HR1610 

1620 

HR1620 

5500 

HR5500 



Budget Year Budget Year 
2020/21 2021/22 


350,000 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,163 

352,750 

355,651 

350,000 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,167 

29,163 

352,750 

355,651 


11,933,690 1,000,381 977,381 949,381 977,381 1,016,381 970,381 


6,381 971,381 990,381 1,009,381 1,014,381 1,070,499 12,709,380 13,554,555 


83,273 

6,939 

6,939 

6,939 

6,939 

6,939 

6,939 

6,939 

6,939 

6,939 

6,939 

6,939 

6,944 

84,939 

86,637 

9,117 

- 

- 

- 

- 

- 

5,470 

- 

- 

- 

- 

- 

3,647 

9,117 

9,117 

229,815 

19,151 

19,151 

19,151 

19,151 

19,151 

19,151 

19,151 

19,151 

19,151 

19,151 

19,151 

19,154 

241,306 

254,579 

2,686,770 

223,898 

223,898 

223,898 

223,898 

223,898 

223,898 

223,898 

223,898 

223,898 

223,898 

223,898 

223,892 

1,294,388 

1,345,229 

75,000 

6,250 

6,250 

6,250 

6,250 

6,250 

6,250 

6,250 

6,250 

6,250 

6,250 

6,250 

6,250 

78,750 

83,081 

5,454,072 

454,329 

456,094 

454,329 

454,329 

454,329 

454,329 

454,329 

454,329 

454,709 

454,329 

454,329 

454,308 

5,728,812 

6,045,642 

20,471,737 

1,710,948 

1,689,713 

1,659,948 

1,687,948 

1,726,948 

1,686,418 

1,696,948 

1,681,948 

1,701,328 

1,719,948 

1,724,948 

1,784,694 

20,146,692 

21,378,840 
















(20,121,737) 

(1,681,781) 

(1,660,546) 

(1,630,781) 

(1,658,781) 

(1,697,781) 

(1,657,251) 

(1,667,781) 

(1,652,781) 

(1,672,161) 

(1,690,781) 

(1,695,781) 

(1,755,531) 

(19,793,942) 

(21,023,189) 


(20,121,737) (1,681,781) (1,660,546) (1,630,781) (1,658,781) (1,697,781) (1,657,251) (1,667,781) (1,652,781) (1,672,161) (1,690,781) (1,695,781) (1,755,531) (19,793,942) (21,023,1 

(20,121,737) (1,681,781) (1,660,546) (1,630,781) (1,658,781) (1,697,781) (1,657,251) (1,667,781) (1,652,781) (1,672,161) (1,690,781) (1,695,781) (1,755,531) (19,793,942) (21,023,1 

(20,121,737) (1,681,781) (1,660,546) (1,630,781) (1,658,781) (1,697,781) (1,657,251) (1,667,781) (1,652,781) (1,672,161) (1,690,781) (1,695,781) (1,755,531) (19,793,942) (21,023,1 

(20,121,737) (1,681,781) (1,660,546) (1,630,781) (1,658,781) (1,697,781) (1,657,251) (1,667,781) (1,652,781) (1,672,161) (1,690,781) (1,695,781) (1,755,531) (19,793,942) (21,023,1 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB LEGAL SERVICES 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


LS 

NT 

KEY 

0200 

LS0200 

0401 

LS0401 

0402 

LS0402 

0403 

LS0403 

0404 

LS0404 

0400 

LS0400 

2000 

LS2000 

0700 

LS0700 

0800 

LS0800 

1000 

LS1000 

1100 

LS1100 

1300 

LS1300 

1400 

LS1400 

1500 

LS1500 

1600 

LS1600 

1700 

LS1700 

1800 

LS1800 


3000 

LS3000 

3400 

LS3400 

3500 

LS3500 

3700 

LS3700 

3900 

LS3900 

4100 

LS4100 

4110 

LS4110 

4200 

LS4200 

4300 

LS4300 

4400 

LS4400 

4500 

LS4500 


1610 

LS1610 

1620 

LS1620 

5500 

LS5500 



Budget Year 
2019/20 


2018/19 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2020/21 2021/22 


89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 

89,375 


1,125,988 1,182,417 


1,125,988 1,182,417 


18,878,738 1,526,295 1,526,745 1,549,245 1,505,795 1,528,745 1,553,245 1,561,045 1,600,745 1,655,545 1,556,745 1,655,745 1,658,843 20,101,655 21,438,415 


558,792 

46,567 

46,567 

46,567 

46,567 

46,567 

46,567 

46,567 

46,567 

46,567 

46,567 

46,567 

46,555 

569,968 

581,368 

112,341 

- 

- 

- 

- 

- 

67,405 

- 

- 

- 

- 

- 

44,936 

112,341 

112,341 

624,178 

52,016 

52,016 

52,016 

52,016 

52,016 

52,016 

52,016 

52,016 

52,016 

52,016 

52,016 

52,002 

655,387 

691,433 

8,403,280 

700,274 

700,274 

700,274 

700,274 

700,274 

700,274 

700,274 

700,274 

700,274 

700,274 

700,274 

700,266 

8,823,444 

9,308,734 

1,755,000 

40,000 

30,000 

80,000 

- 

- 

950,000 

- 

- 

600,000 

55,000 

- 

- 

1,842,750 

1,944,103 

4,523,076 

374,272 

405,873 

373,828 

373,828 

373,828 

373,828 

373,828 

373,828 

374,652 

377,128 

374,512 

373,671 

4,748,974 

5,009,710 

34,855,405 

2,739,424 

2,761,475 

2,801,930 

2,678,480 

2,701,430 

3,743,335 

2,733,730 

2,773,430 

3,429,054 

2,787,730 

2,829,114 

2,876,273 

36,854,519 

39,086,104 
















(33,782,905) 

(2,650,049) 

(2,672,100) 

(2,712,555) 

(2,589,105) 

(2,612,055) 

(3,653,960) 

(2,644,355) 

(2,684,055) 

(3,339,679) 

(2,698,355) 

(2,739,739) 

(2,786,898) 

(35,728,531) 

(37,903,687) 


(33,782,905) (2,650,049) (2,672,100) (2,712,555) (2,589,105) (2,612,055) (3,653,960) (2,644,355) (2,684,055) (3,339,679) (2,698,355) (2,739,739) (2,786,898) (35,728,531) (37,903,687) 

(33,782,905) (2,650,049) (2,672,100) (2,712,555) (2,589,105) (2,612,055) (3,653,960) (2,644,355) (2,684,055) (3,339,679) (2,698,355) (2,739,739) (2,786,898) (35,728,531) (37,903,687) 

(33,782,905) (2,650,049) (2,672,100) (2,712,555) (2,589,105) (2,612,055) (3,653,960) (2,644,355) (2,684,055) (3,339,679) (2,698,355) (2,739,739) (2,786,898) (35,728,531) (37,903,687) 

(33,782,905) (2,650,049) (2,672,100) (2,712,555) (2,589,105) (2,612,055) (3,653,960) (2,644,355) (2,684,055) (3,339,679) (2,698,355) (2,739,739) (2,786,898) (35,728,531) (37,903,687) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB Property Valuations 

VS 


1 2019/20 Medium Term Revenue & Expenditure Framework 1 

Rthousand 

NT 

KEY 

Budget Year 
2019/20 

SDBIPJUL 

SDBIPAUG 

SDBIP SEP 

SDBIP OCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIPJUN 

Budget Year 
2020/21 

Budget Year 
2021/22 

Revenue Bv Source 


















Property rates 

0200 

VS0200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - electricity revenue 

0401 

VS0401 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - water revenue 

0402 

VS0402 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - sanitation revenue 

0403 

VS0403 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - refuse revenue 

0404 

VS0404 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - other 

0400 

VS0400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Less Income Forgone 

2000 

VS2000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Rental of facilities and equipment 

0700 

VS0700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - external investments 

0800 

VS0800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - outstanding debtors 

1000 

VS1000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Dividends received 

1100 

VS1100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines 

1300 

VS1300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Licences and permits 

1400 

VS1400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Agency services 

1500 

VS1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - operational 

1600 

VS1600 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other revenue 

1700 

VS1700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Gains on disposal of PPE 

1800 

VS1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 




“ 



“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

Expenditure By Type 


















Employee related costs 

3000 

VS3000 

4,430,015 

365,602 

409,831 

355,802 

346,602 

383,102 

351,102 

346,602 

346,602 

409,302 

370,902 

352,902 

391,664 

4,717,966 

5,031,713 

Remuneration of councillors 

3400 

VS3400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Debt impairment 

3500 

VS3500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Depreciation & asset impairment 

3700 

VS3700 

278,506 

23,208 

23,208 

23,208 

23,208 

23,208 

23,208 

23,208 

23,208 

23,208 

23,208 

23,208 

23,218 

284,076 

289,758 

Finance charges 

3900 

VS3900 

6,090 

- 

- 

- 

- 

- 

3,654 

- 

- 

- 

- 

- 

2,436 

6,090 

6,090 

Bulk purchases 

4100 

VS4100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

4110 

VS4110 

68,250 

5,688 

5,688 

5,688 

5,688 

5,688 

5,688 

5,688 

5,688 

5,688 

5,688 

5,688 

5,682 

71,663 

75,604 

Contracted services 

4200 

VS4200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers and grants 

4300 

VS4300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other expenditure 

4400 

VS4400 

372,498 

30,840 

33,260 

30,840 

30,840 

30,840 

30,840 

30,840 

30,840 

30,840 

30,840 

30,840 

30,838 

391,073 

412,511 

Loss on disposal of PPE 

4500 

VS4500 
















Total Expenditure 


5,155,359 

425,338 

471,987 

415,538 

406,338 

442,838 

414,492 

406,338 

406,338 

469,038 

430,638 

412,638 

453,838 

5,470,868 

5,815,676 



















Surplus/(Deficit) 



(5,155,359) 

(425,338) 

(471,987) 

(415,538) 

(406,338) 

(442,838) 

(414,492) 

(406,338) 

(406,338) 

(469,038) 

(430,638) 

(412,638) 

(453,838) 

(5,470,868) 

(5,815,676) 

Transfers recognised - capital 

1610 

VS1610 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

VS1620 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after capital transfers & 
contributions 



(5,155,359) 

(425,338) 

(471,987) 

(415,538) 

(406,338) 

(442,838) 

(414,492) 

(406,338) 

(406,338) 

(469,038) 

(430,638) 

(412,638) 

(453,838) 

(5,470,868) 

(5,815,676) 

Taxation 

5500 

VS5500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after taxation 



(5,155,359) 

(425,338) 

(471,987) 

(415,538) 

(406,338) 

(442,838) 

(414,492) 

(406,338) 

(406,338) 

(469,038) 

(430,638) 

(412,638) 

(453,838) 

(5,470,868) 

(5,815,676) 

Attributable to minorities 


















Surplus/(Deficit) attributable to municipality 



(5,155,359) 

(425,338) 

(471,987) 

(415,538) 

(406,338) 

(442,838) 

(414,492) 

(406,338) 

(406,338) 

(469,038) 

(430,638) 

(412,638) 

(453,838) 

(5,470,868) 

(5,815,676) 

Share of surplus/ (deficit) of associate 


















Surplus/(Deficit) for the year 

_ 

(5,155,359) 

(425,338) 

(471,987) 

(415,538) 

(406,338) 

(442,838) 

(414,492) 

(406,338) 

(406,338) 

(469,038) 

(430,638) 

(412,638) 

(453,838) 

(5,470,868) 

(5,815,676) 











OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB ENVIRONMENTAL MANAGEMENT 
Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


EM 


NT 

KEY 


Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2020/21 2021/22 


0200 EM0200 

0401 EM0401 

0402 EM0402 

0403 EM0403 

0404 EM0404 

0400 EM0400 

2000 EM2000 

0700 EM0700 

0800 EM0800 

1000 EM1000 

1100 EM1100 

1300 EM1300 


EM1400 

28,119 

2,343 

2,343 

2,343 

2,343 

2,343 

2,343 

2,343 

2,343 

2,343 

2,343 

2,343 

2,346 

29,666 

31,298 

EM1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

EM1600 

45,000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

45,000 

60,000 

70,000 

EM1700 

235,000 

19,583 

19,583 

19,583 

19,583 

19,583 

19,583 

19,583 

19,583 

19,583 

19,583 

19,583 

19,587 

249,100 

264,000 

EM1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 


308,119 

21,926 

21,926 

21,926 

21,926 

21,926 

21,926 

21,926 

21,926 

21,926 

21,926 

21,926 

66,933 

338,766 

365,298 


4,001,873 328,8 


318,890 318,890 318,890 348,890 355,890 318,890 325,070 318,890 318,890 333,142 396,651 4,267,998 4,551,819 


1,134,037 94,504 94,504 94,504 94,504 94,504 94,504 94,504 94,504 94,504 94,504 94,504 94,493 1,156,717 1,179,851 


3,218,133 268,178 


8,178 268,178 


B.178 268,178 268,178 268,178 268,178 268,178 268,178 268,178 268,175 


9,951 10,498 

3,299,552 3,393,591 


10,906 24,011 


10,906 20,906 10,906 10,906 10,906 10,906 10,906 10,906 


161,925 171,026 


8,517,495 

703,268 

706,373 

693,268 

693,268 

733,268 

730,268 

693,268 

699,448 

693,268 

693,268 

707,520 

771,010 

8,896,143 

9,306,785 
















(8,209,376) 

(681,342) 

(684,447) 

(671,342) 

(671,342) 

(711,342) 

(708,342) 

(671,342) 

(677,522) 

(671,342) 

(671,342) 

(685,594) 

(704,077) 

(8,557,377) 

(8,941,487) 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

(8,209,376) 

(681,342) 

(684,447) 

(671,342) 

(671,342) 

(711,342) 

(708,342) 

(671,342) 

(677,522) 

(671,342) 

(671,342) 

(685,594) 

(704,077) 

(8,557,377) 

(8,941,487) 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

(8,209,376) 

(681,342) 

(684,447) 

(671,342) 

(671,342) 

(711,342) 

(708,342) 

(671,342) 

(677,522) 

(671,342) 

(671,342) 

(685,594) 

(704,077) 

(8,557,377) 

(8,941,487) 
















(8,209,376) 

(681,342) 

(684,447) 

(671,342) 

(671,342) 

(711,342) 

(708,342) 

(671,342) 

(677,522) 

(671,342) 

(671,342) 

(685,594) 

(704,077) 

(8,557,377) 

(8,941,487) 
















(8,209,376) 

(681,342) 

(684,447) 

(671,342) 

(671,342) 

(711,342) 

(708,342) 

(671,342) 

(677,522) 

(671,342) 

(671,342) 

(685,594) 

(704,077) 

(8,557,377) 

(8,941,487) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB EMERGENCY SERVICES 
Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 




Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 

Attributable to minorities 

Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


PF 

NT 

KEY 

0200 

PF0200 

0401 

PF0401 

0402 

PF0402 

0403 

PF0403 

0404 

PF0404 

0400 

PF0400 

2000 

PF2000 

0700 

PF0700 

0800 

PF0800 

1000 

PF1000 

1100 

PF1100 

1300 

PF1300 

1400 

PF1400 

1500 

PF1500 

1600 

PF1600 

1700 

PF1700 

1800 

PF1800 


3000 

PF3000 

3400 

PF3400 

3500 

PF3500 

3700 

PF3700 

3900 

PF3900 

4100 

PF4100 

4110 

PF4110 

4200 

PF4200 

4300 

PF4300 

4400 

PF4400 

4500 

PF4500 


1610 

PF1610 

1620 

PF1620 

5500 

PF5500 



Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2020/21 2021/22 


60,000 

- 

- 

- 

714,260 

59,522 

59,522 

59,522 

774,260 

59,522 

59,522 

59,522 


59,522 

59,522 

59,522 

59,522 

59,522 

59,522 

59,522 

60,000 

59,518 

580,000 

753,544 

88,000 

794,989 

59,522 

59,522 

59,522 

59,522 

59,522 

59,522 

59,522 

119,518 

1,333,544 

882,989 


44,913,638 3,723,397 3,690,897 3,742,897 3,950,897 3,736,397 3,670,897 3,641,897 3,621,897 3,759,695 3,742,802 3,742,802 3,889,163 47,833,023 51,013,920 


3,019,312 

92,041 

251,609 

251,609 

251,609 

251,609 

251,609 

251,609 

55,224 

251,609 

251,609 

251,609 

251,609 

251,609 

251,613 

36,817 

3,079,698 

116,004 

3,141,293 

84,202 

1,496,958 

2,614,544 

124,745 

217,879 

124,745 

217,879 

124,745 

217,879 

124,745 

217,879 

124,745 

217,879 

124,745 

217,879 

124,745 

217,879 

124,745 

217,879 

124,745 

217,879 

124,745 

217,879 

124,745 

217,879 

124,763 

217,875 

1,571,806 

2,745,272 

1,658,256 

2,896,262 

1,791,553 

62,486 

358,965 

64,134 

65,335 

61,903 

62,892 

63,285 

64,210 

798,238 

63,082 

62,702 

64,321 

1,885,448 

1,992,133 

53,928,046 

4,380,116 

4,644,095 

4,401,264 

4,610,465 

4,392,533 

4,383,246 

4,299,415 

4,280,340 

5,152,166 

4,400,117 

4,399,737 

4,584,552 

57,231,251 

60,786,066 
















(53,153,786) 

(4,320,594) 

(4,584,573) 

(4,341,742) 

(4,550,943) 

(4,333,011) 

(4,323,724) 

(4,239,893) 

(4,220,818) 

(5,092,644) 

(4,340,595) 

(4,340,215) 

(4,465,034) 

(55,897,707) 

(59,903,077) 


1,800,000 _______ 

(51,353,786) (4,320,594) (4,584,573) (4,341,742) (4,550,943) (4,333,011) (4,323,724) (4,239,893) (4,220,8 


(51,353,786) (4,320,594) (4,584,573) (4,341,742) (4,550,943) (4,333,011) (4,323,724) (4,239,893) (4,220,8 

(51,353,786) (4,320,594) (4,584,573) (4,341,742) (4,550,943) (4,333,011) (4,323,724) (4,239,893) (4,220,8 


1,800,000 

(5,092,644) (4,340,595) (4,340,215) (2,665,034) (55,897,707) (59,903,077) 


(5,092,644) (4,340,595) (4,340,215) (2,665,034) (55,897,707) (59,903,077) 

(5,092,644) (4,340,595) (4,340,215) (2,665,034) (55,897,707) (59,903,077) 


(51,353,786) (4,320,594) (4,584,573) (4,341,742) (4,550,943) (4,333,011) (4,323,724) (4,239,893) (4,220,818) (5,092,644) (4,340,595) (4,340,215) (2,665,034) (55,897,707) (59,903,077) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB HUMAN SETTLEMENT 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


HS 

NT 

KEY 

0200 

HS0200 

0401 

HS0401 

0402 

HS0402 

0403 

HS0403 

0404 

HS0404 

0400 

HS0400 

2000 

HS2000 

0700 

HS0700 

0800 

HS0800 

1000 

HS1000 

1100 

HS1100 

1300 

HS1300 

1400 

HS1400 

1500 

HS1500 

1600 

HS1600 

1700 

HS1700 

1800 

HS1800 


3000 

HS3000 

3400 

HS3400 

3500 

HS3500 

3700 

HS3700 

3900 

HS3900 

4100 

HS4100 

4110 

HS4110 

4200 

HS4200 

4300 

HS4300 

4400 

HS4400 

4500 

HS4500 


1610 

HS1610 

1620 

HS1620 

5500 

HS5500 



Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2020/21 2021/22 


18,400 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,537 

19,412 

20,480 

18,400 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,533 

1,537 

19,412 

20,480 


13,448,206 1,084,766 1,100,266 1,147,951 1,132,766 1,070,266 1,C 


1,083,266 1,092,266 1,220,766 1,112,266 1,120,588 1,194,773 14,322,341 15,274,776 


560,675 

46,723 

46,723 

46,723 

46,723 

46,723 

46,723 

46,723 

46,723 

46,723 

46,723 

46,723 

46,722 

571,889 

583,326 

8,808 

- 

- 

- 

- 

- 

5,285 

- 

- 

- 

- 

- 

3,523 

8,808 

8,808 

295,624 

35,755 

14,893 

35,755 

14,893 

13,774 

48,773 

13,774 

34,119 

13,774 

34,118 

13,774 

22,222 

310,405 

327,478 

986,656 

81,783 

81,783 

81,783 

81,783 

81,783 

83,538 

81,783 

81,783 

83,538 

81,783 

81,783 

83,533 

1,025,988 

1,071,418 

596,184 

19,389 

38,911 

19,089 

21,444 

18,689 

29,564 

18,689 

72,194 

281,135 

29,565 

19,389 

28,126 

626,243 

660,856 

15,896,153 

1,268,416 

1,282,576 

1,331,301 

1,297,609 

1,231,235 

1,302,149 

1,244,235 

1,327,085 

1,645,936 

1,304,455 

1,282,257 

1,378,899 

16,865,674 

17,926,662 
















(15,877,753) 

(1,266,883) 

(1,281,043) 

(1,329,768) 

(1,296,076) 

(1,229,702) 

(1,300,616) 

(1,242,702) 

(1,325,552) 

(1,644,403) 

(1,302,922) 

(1,280,724) 

(1,377,362) 

(16,846,262) 

(17,906,182) 

220,000 

100,000 

- 

- 

- 

- 

60,000 

- 

- 

60,000 

- 

- 

- 

- 

- 


(15,657,753) (1,166,883) (1,281,043) (1,329,768) (1,296,076) (1,229,702) (1,240,616) (1,242,702) (1,325,552) (1,584,403) (1,302,922) (1,280,724) (1,377,362) (16,846,262) (17,906,182) 

(15,657,753) (1,166,883) (1,281,043) (1,329,768) (1,296,076) (1,229,702) (1,240,616) (1,242,702) (1,325,552) (1,584,403) (1,302,922) (1,280,724) (1,377,362) (16,846,262) (17,906,182) 

(15,657,753) (1,166,883) (1,281,043) (1,329,768) (1,296,076) (1,229,702) (1,240,616) (1,242,702) (1,325,552) (1,584,403) (1,302,922) (1,280,724) (1,377,362) (16,846,262) (17,906,182) 

(15,657,753) (1,166,883) (1,281,043) (1,329,768) (1,296,076) (1,229,702) (1,240,616) (1,242,702) (1,325,552) (1,584,403) (1,302,922) (1,280,724) (1,377,362) (16,846,262) (17,906,182) 


Page 60 of 195 










OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB LIBRARIES 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


LB 

NT 

KEY 

0200 

LB0200 

0401 

LB0401 

0402 

LB0402 

0403 

LB0403 

0404 

LB0404 

0400 

LB0400 

2000 

LB2000 

0700 

LB0700 

0800 

LB0800 

1000 

LB1000 

1100 

LB1100 

1300 

LB1300 

1400 

LB1400 

1500 

LB1500 

1600 

LB1600 

1700 

LB1700 

1800 

LB1800 


3000 

LB3000 

3400 

LB3400 

3500 

LB3500 

3700 

LB3700 

3900 

LB3900 

4100 

LB4100 

4110 

LB4110 

4200 

LB4200 

4300 

LB4300 

4400 

LB4400 

4500 

LB4500 


1610 

LB1610 

1620 

LB1620 

5500 

LB5500 



Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2020/21 2021/22 


2,120 2,237 


194,345 

16,194 

16,194 

16,194 

16,194 

16,194 

16,194 

16,194 

16,194 

16,194 

16,194 

16,194 

16,211 

193,323 

203,956 

196,345 

16,361 

16,361 

16,361 

16,361 

16,361 

16,361 

16,361 

16,361 

16,361 

16,361 

16,361 

16,374 

195,443 

206,193 


11,657,065 969,912 951,828 981,328 942,128 1,023,228 917,228 974,228 953,228 1,017,728 976,017 967,912 982,300 12,414,776 13,240,359 


1,126,440 

93,870 

93,870 

93,870 

93,870 

93,870 

93,870 

93,870 

93,870 

93,870 

93,870 

93,870 

93,870 

1,148,968 

1,171,948 

124,903 

- 

- 

- 

- 

- 

74,942 

- 

- 

- 

- 

- 

49,961 

124,903 

124,903 

321,891 

26,824 

26,824 

26,824 

26,824 

26,824 

26,824 

26,824 

26,824 

26,824 

26,824 

26,824 

26,827 

337,986 

356,575 

951,034 

68,544 

68,544 

134,544 

120,544 

68,544 

68,544 

68,544 

68,544 

68,544 

68,544 

79,074 

68,520 

917,737 

968,214 

867,979 

56,723 

145,388 

61,407 

64,723 

59,723 

64,723 

57,207 

76,514 

72,723 

64,723 

63,023 

81,102 

913,845 

966,137 

15,049,312 

1,215,873 

1,286,454 

1,297,973 

1,248,089 

1,272,189 

1,246,131 

1,220,673 

1,218,980 

1,279,689 

1,229,978 

1,230,703 

1,302,580 

15,858,215 

16,828,136 
















(14,852,967) 

(1,199,512) 

(1,270,093) 

(1,281,612) 

(1,231,728) 

(1,255,828) 

(1,229,770) 

(1,204,312) 

(1,202,619) 

(1,263,328) 

(1,213,617) 

(1,214,342) 

(1,286,206) 

(15,662,772) 

(16,621,943) 


(14,852,967) (1,199,512) (1,270,093) (1,281,612) (1,231,728) (1,255,828) (1,229,770) (1,204,312) (1,202,619) (1,263,328) (1,213,617) (1,214,342) (1,286,206) (15,662,772) (16,621,943) 

(14,852,967) (1,199,512) (1,270,093) (1,281,612) (1,231,728) (1,255,828) (1,229,770) (1,204,312) (1,202,619) (1,263,328) (1,213,617) (1,214,342) (1,286,206) (15,662,772) (16,621,943) 

(14,852,967) (1,199,512) (1,270,093) (1,281,612) (1,231,728) (1,255,828) (1,229,770) (1,204,312) (1,202,619) (1,263,328) (1,213,617) (1,214,342) (1,286,206) (15,662,772) (16,621,943) 

(14,852,967) (1,199,512) (1,270,093) (1,281,612) (1,231,728) (1,255,828) (1,229,770) (1,204,312) (1,202,619) (1,263,328) (1,213,617) (1,214,342) (1,286,206) (15,662,772) (16,621,943) 
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OPEX SERVICE DELIVERYIMPLEMENTATION PLAN - 2019/2020 



Revenue Bv Source 


Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


LT 

NT 

KEY 

0200 

LT0200 

0401 

LT0401 

0402 

LT0402 

0403 

LT0403 

0404 

LT0404 

0400 

LT0400 

2000 

LT2000 

0700 

LT0700 

0800 

LT0800 

1000 

LT1000 

1100 

LT1100 

1300 

LT1300 

1400 

LT1400 

1500 

LT1500 

1600 

LT1600 

1700 

LT1700 

1800 

LT1800 


3000 

LT3000 

3400 

LT3400 

3500 

LT3500 

3700 

LT3700 

3900 

LT3900 

4100 

LT4100 

4110 

LT4110 

4200 

LT4200 

4300 

LT4300 

4400 

LT4400 

4500 

LT4500 


1610 

LT1610 

1620 

LT1620 

5500 

LT5500 



BudgetYear 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL SDBIPAUG SDBIP SEP SDBIP OCT SDBIP NOV SDBIP DEC SDBIPJAN SDBIP FEB SDBIP MAR SDBIPAPR SDBIP MAY SDBIP JUN 


BudgetYear BudgetYear 

2020/21 2021/22 


9,420,890 

22,375,150 

785,074 

11,187,575 

785,074 

785,074 

785,074 

785,074 

785,074 

785,074 

785,074 

11,187,575 

785,074 

785,074 

785,074 

785,076 

9,939,039 

23,493,907 

10,485,686 

24,668,603 

146,794 

12,234 

12,234 

12,234 

12,234 

12,234 

12,234 

12,234 

12,234 

12,234 

12,234 

12,234 

12,220 

154,868 

163,385 

31,942,834 

11,984,883 

797,308 

797,308 

797,308 

797,308 

797,308 

797,308 

11,984,883 

797,308 

797,308 

797,308 

797,296 

33,587,814 

35,317,674 


21,756,321 1,876,172 1,821,172 1,778,172 1,885,172 1,912,172 1,752,672 1,770,172 1,717,672 1,807,672 1,760,172 1,813,028 1,862,073 23,170,483 24,711,320 


448,566 

37,380 

37,380 

37,380 

37,380 

37,380 

37,380 

37,380 

37,380 

37,380 

37,380 

37,380 

37,386 

457,537 

466,687 

24,325 

- 

- 

- 

- 

- 

14,595 

- 

- 

- 

- 

- 

9,730 

24,325 

24,325 

1,058,550 

5,000 

5,000 

254,638 

5,000 

5,000 

254,637 

5,000 

5,000 

254,638 

5,000 

5,000 

254,637 

1,111,478 

1,172,610 

308,404 

23,813 

23,813 

23,813 

28,813 

23,813 

23,813 

28,813 

23,813 

23,813 

28,813 

23,813 

31,461 

323,824 

341,633 

543,013 

34,048 

49,394 

46,484 

46,104 

59,104 

47,402 

46,573 

42,804 

46,104 

39,788 

33,604 

51,604 

570,383 

601,896 

24,139,179 

1,976,413 

1,936,759 

2,140,487 

2,002,469 

2,037,469 

2,130,499 

1,887,938 

1,826,669 

2,169,607 

1,871,153 

1,912,825 

2,246,891 

25,658,030 

27,318,471 
















7,803,655 

10,008,470 

(1,139,451) 

(1,343,179) 

(1,205,161) 

(1,240,161) 

(1,333,191) 

(1,090,630) 

10,158,214 

(1,372,299) 

(1,073,845) 

(1,115,517) 

(1,449,595) 

7,929,784 

7,999,203 


7,803,655 10,008,470 (1,139,451) (1,343,179) (1,205,161) (1,240,161) (1,333,191) (1,090,630) 10,158,214 (1,372,299) (1,073,845) (1,115,517) (1,449,595) 7,929,784 7,999,203 


7,803,655 

10,008,470 

(1,139,451) 

(1,343,179) 

(1,205,161) 

(1,240,161) 

(1,333,191) 

(1,090,630) 

10,158,214 

(1,372,299) 

(1,073,845) 

(1,115,517) 

(1,449,595) 

7,929,784 

7,999,203 
















7,803,655 

10,008,470 

(1,139,451) 

(1,343,179) 

(1,205,161) 

(1,240,161) 

(1,333,191) 

(1,090,630) 

10,158,214 

(1,372,299) 

(1,073,845) 

(1,115,517) 

(1,449,595) 

7,929,784 

7,999,203 
















7,803,655 

10,008,470 

(1,139,451) 

(1,343,179) 

(1,205,161) 

(1,240,161) 

(1,333,191) 

(1,090,630) 

10,158,214 

(1,372,299) 

(1,073,845) 

(1,115,517) 

(1,449,595) 

7,929,784 

7,999,203 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


PUBLIC SAFETY 

CD 


2019/20 Medium Term Revenue & Expenditure Framework 1 

Rthousand 

NT 

KEY 

Budget Year 
2019/20 

SDBIPJUL 

SDBIPAUG 

SDBIP SEP 

SDBIP OCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIPJUN 

BudgetYear 
2020/21 

Budget Year 
2021/22 

Revenue Bv Source 


















Property rates 

0200 


- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - electricity revenue 

0401 

CD0401 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - water revenue 

0402 

CD0402 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - sanitation revenue 

0403 

CD0403 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - refuse revenue 

0404 

CD0404 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - other 

0400 

CD0400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Less Income Forgone 

2000 

CD2000 
















Rental of facilities and equipment 

0700 

CD0700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - external investments 

0800 

CD0800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - outstanding debtors 

1000 

CD1000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Dividends received 

1100 

CD1100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines 

1300 

CD1300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Licences and permits 

1400 

CD1400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Agency services 

1500 

CD1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - operational 

1600 

CD1600 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other revenue 

1700 

CD1700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Gains on disposal of PPE 

1800 

CD1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 


“ 


" 


“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

Expenditure Bv Type 


















Employee related costs 

3000 

CD3000 

4,223,314 

351,943 

351,943 

351,943 

351,943 

351,943 

351,943 

351,943 

351,943 

351,943 

351,943 

351,943 

351,941 

4,536,066 

4,872,627 

Remuneration of councillors 

3400 

CD3400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Debt impairment 

3500 

CD3500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Depreciation & asset impairment 

3700 

CD3700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Finance charges 

3900 

CD3900 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Bulk purchases 

4100 

CD4100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

4110 

CD4110 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contracted services 

4200 

CD4200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers and grants 

4300 

CD4300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other expenditure 

4400 

CD4400 

45,229 

4,529 

3,769 

3,769 

4,149 

3,969 

3,769 

4,369 

3,769 

4,369 

4,149 

4,969 

(350) 

47,490 

50,102 

Loss on disposal of PPE 

4500 

CD4500 
















Total Expenditure 


4,268,543 

356,472 

355,712 

355,712 

356,092 

355,912 

355,712 

356,312 

355,712 

356,312 

356,092 

356,912 

351,591 

4,583,556 

4,922,729 



















Surplus/(Deficit) 



(4,268,543) 

(356,472) 

(355,712) 

(355,712) 

(356,092) 

(355,912) 

(355,712) 

(356,312) 

(355,712) 

(356,312) 

(356,092) 

(356,912) 

(351,591) 

(4,583,556) 

(4,922,729) 

Transfers recognised - capital 

1610 

CD1610 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

CD1620 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after capital transfers & 
contributions 



(4,268,543) 

(356,472) 

(355,712) 

(355,712) 

(356,092) 

(355,912) 

(355,712) 

(356,312) 

(355,712) 

(356,312) 

(356,092) 

(356,912) 

(351,591) 

(4,583,556) 

(4,922,729) 

Taxation 

5500 

CD5500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after taxation 



(4,268,543) 

(356,472) 

(355,712) 

(355,712) 

(356,092) 

(355,912) 

(355,712) 

(356,312) 

(355,712) 

(356,312) 

(356,092) 

(356,912) 

(351,591) 

(4,583,556) 

(4,922,729) 

Attributable to minorities 





















(4,268,543) 

(356,472) 

(355,712) 

(355,712) 

(356,092) 

(355,912) 

(355,712) 

(356,312) 

(355,712) 

(356,312) 

(356,092) 

(356,912) 

(351,591) 

(4,583,556) 

(4,922,729) 

Surplus/(Deficit) attributable to municipality 


















Share of surplus/ (deficit) of associate 


















Surplus/(Deficit) for the year 

_ 

(4,268,543) 

(356,472) 

(355,712) 

(355,712) 

(356,092) 

(355,912) 

(355,712) 

(356,312) 

(355,712) 

(356,312) 

(356,092) 

(356,912) 

(351,591) 

(4,583,556) 

(4,922,729) 










OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB SECURITY SERVICES 

SS 


1 2019/20 Medium Term Revenue & Expenditure Framework 1 

Rthousand 

NT 

KEY 

Budget Year 
2019/20 

SDBIPJUL 

SDBIPAUG 

SDBIP SEP 

SDBIP OCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIPJUN 

Budget Year 
2020/21 

Budget Year 
2021/22 

Revenue Bv Source 


















Property rates 

0200 

SS0200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - electricity revenue 

0401 

SS0401 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - water revenue 

0402 

SS0402 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - sanitation revenue 

0403 

SS0403 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - refuse revenue 

0404 

SS0404 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - other 

0400 

SS0400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Less Income Forgone 

2000 

SS2000 
















Rental of facilities and equipment 

0700 

SS0700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - external investments 

0800 

SS0800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - outstanding debtors 

1000 

SS1000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Dividends received 

1100 

SS1100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines 

1300 

SS1300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Licences and permits 

1400 

SS1400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Agency services 

1500 

SS1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - operational 

1600 

SS1600 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other revenue 

1700 

SS1700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Gains on disposal of PPE 

1800 

SS1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 




“ 



“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

Expenditure Bv Type 


















Employee related costs 

3000 

SS3000 

2,379,387 

189,157 

189,157 

189,157 

189,157 

219,157 

189,157 

189,157 

189,157 

215,157 

189,157 

189,157 

242,660 

2,534,049 

2,702,563 

Remuneration of councillors 

3400 

SS3400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Debt impairment 

3500 

SS3500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Depreciation & asset impairment 

3700 

SS3700 

423,830 

35,320 

35,320 

35,320 

35,320 

35,320 

35,320 

35,320 

35,320 

35,320 

35,320 

35,320 

35,310 

432,306 

440,952 

Finance charges 

3900 

SS3900 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Bulk purchases 

4100 

SS4100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

4110 

SS4110 

60,105 

5,009 

5,009 

5,009 

5,009 

5,009 

5,009 

5,009 

5,009 

5,009 

5,009 

5,009 

5,006 

63,110 

66,581 

Contracted services 

4200 

SS4200 

5,229,550 

435,795 

435,795 

435,795 

435,795 

435,795 

435,795 

435,795 

435,795 

435,795 

435,795 

435,795 

435,805 

5,555,548 

5,874,948 

Transfers and grants 

4300 

SS4300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other expenditure 

4400 

SS4400 

89,051 

4,004 

7,354 

4,004 

4,004 

4,004 

4,004 

4,004 

4,004 

4,100 

41,562 

4,004 

4,003 

93,566 

98,766 

Loss on disposal of PPE 

4500 

SS4500 
















Total Expenditure 


8,181,923 

669,285 

672,635 

669,285 

669,285 

699,285 

669,285 

669,285 

669,285 

695,381 

706,843 

669,285 

722,784 

8,678,579 

9,183,810 



















Surplus/(Deficit) 



(8,181,923) 

(669,285) 

(672,635) 

(669,285) 

(669,285) 

(699,285) 

(669,285) 

(669,285) 

(669,285) 

(695,381) 

(706,843) 

(669,285) 

(722,784) 

(8,678,579) 

(9,183,810) 

Transfers recognised - capital 

1610 

SS1610 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

SS1620 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after capital transfers & 
contributions 



(8,181,923) 

(669,285) 

(672,635) 

(669,285) 

(669,285) 

(699,285) 

(669,285) 

(669,285) 

(669,285) 

(695,381) 

(706,843) 

(669,285) 

(722,784) 

(8,678,579) 

(9,183,810) 

Taxation 

5500 

SS5500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after taxation 



(8,181,923) 

(669,285) 

(672,635) 

(669,285) 

(669,285) 

(699,285) 

(669,285) 

(669,285) 

(669,285) 

(695,381) 

(706,843) 

(669,285) 

(722,784) 

(8,678,579) 

(9,183,810) 

Attributable to minorities 


















Surplus/(Deficit) attributable to municipality 



(8,181,923) 

(669,285) 

(672,635) 

(669,285) 

(669,285) 

(699,285) 

(669,285) 

(669,285) 

(669,285) 

(695,381) 

(706,843) 

(669,285) 

(722,784) 

(8,678,579) 

(9,183,810) 

Share of surplus/ (deficit) of associate 


















Surplus/(Deficit) for the year 

_ 

(8,181,923) 

(669,285) 

(672,635) 

(669,285) 

(669,285) 

(699,285) 

(669,285) 

(669,285) 

(669,285) 

(695,381) 

(706,843) 

(669,285) 

(722,784) 

(8,678,579) 

(9,183,810) 











OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB SOLID WASTE 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


RR 


NT 

KEY 


Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2020/21 2021/22 


0200 

RR0200 

0401 

RR0401 

0402 

RR0402 

0403 

RR0403 

0404 

RR0404 

0400 

RR0400 

2000 

RR2000 

0700 

RR0700 

0800 

RR0800 

1000 

RR1000 

1100 

RR1100 

1300 

RR1300 

1400 

RR1400 

1500 

RR1500 

1600 

RR1600 

1700 

RR1700 

1800 

RR1800 


3000 

RR3000 

3400 

RR3400 

3500 

RR3500 

3700 

RR3700 

3900 

RR3900 

4100 

RR4100 

4110 

RR4110 

4200 

RR4200 

4300 

RR4300 

4400 

RR4400 

4500 

RR4500 


1610 

RR1610 

1620 

RR1620 

5500 

RR5500 



573,750 9,066,734 


19,289,556 

6,967,511 

6,489,386 

6,489,386 

7,350,011 

16,729,454 

6,489,386 

7,063,136 

15,556,120 

6,489,386 

6,489,386 

4,379,642 

4,431,725 

4,711,725 

4,664,725 

4,664,725 

4,567,725 

4,477,725 

4,596,225 

4,575,881 

4,638,725 

4,468,563 

775,694 

775,694 

775,694 

775,694 

775,694 

775,694 

26,004 

775,694 

775,694 

775,694 

775,694 

775,694 

604,798 

2,368,125 

658,943 

2,486,175 

619,421 

2,438,125 

597,562 

2,409,708 

601,837 

2,438,125 

637,196 

2,486,175 

624,798 

2,608,058 

628,550 

2,871,175 

609,037 

2,823,125 

647,677 

2,771,108 

614,798 

2,957,646 

334,451 

556,809 

160,106 

249,100 

182,067 

163,649 

200,353 

351,252 

584,633 

614,434 

169,609 

8,462,710 

8,909,346 

8,705,071 

8,696,789 

8,662,448 

8,656,443 

8,686,628 

9,222,896 

9,368,370 

9,447,638 

8,986,310 












10,826,846 

(1,941,835) 

(2,215,685) 

(2,207,403) 

(1,312,437) 

8,073,011 

(2,197,242) 

(2,159,760) 

6,187,750 

(2,958,252) 

(2,496,924) 

2,430,000 

- 

- 

- 

- 

3,600,000 

- 

- 

2,970,000 

- 

- 


34,996,599 38,146,293 


6,489,325 

117,326,076 

125,048,236 

4,650,023 

56,948,984 

60,736,092 

1,178,080 

1,236,984 

1,305,018 

775,649 

9,494,446 

9,684,335 

17,336 

28,623 

12,835 

1,364,693 

8,619,777 

9,093,865 

2,322,760 

31,871,197 

34,066,414 

248,617 

4,012,850 

4,238,887 

10,557,158 

112,212,861 

119,137,446 




(4,067,833) 

5,113,215 

5,910,790 

- 

3,000,000 

10,000,000 


12,530,236 13,256,846 (1,941,835) (2,215,685) (2,207,403) (1,312,437) 11,673,011 (2,197,242) (2,159,760) 9,157,750 (2,958,252) (2,496,924) (4,067,833) 8,113,215 15,910,790 


12,530,236 

13,256,846 

(1,941,835) 

(2,215,685) 

(2,207,403) 

(1,312,437) 

11,673,011 

(2,197,242) 

(2,159,760) 

9,157,750 

(2,958,252) 

(2,496,924) 

(4,067,833) 

8,113,215 

15,910,790 
















12,530,236 

13,256,846 

(1,941,835) 

(2,215,685) 

(2,207,403) 

(1,312,437) 

11,673,011 

(2,197,242) 

(2,159,760) 

9,157,750 

(2,958,252) 

(2,496,924) 

(4,067,833) 

8,113,215 

15,910,790 
















12,530,236 

13,256,846 

(1,941,835) 

(2,215,685) 

(2,207,403) 

(1,312,437) 

11,673,011 

(2,197,242) 

(2,159,760) 

9,157,750 

(2,958,252) 

(2,496,924) 

(4,067,833) 

8,113,215 

15,910,790 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB TRAFFIC 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


TR 


NT 

KEY 


Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2020/21 2021/22 


0200 

TR0200 

0401 

TR0401 

0402 

TR0402 

0403 

TR0403 

0404 

TR0404 

0400 

TR0400 

2000 

TR2000 

0700 

TR0700 

0800 

TR0800 

1000 

TR1000 

1100 

TR1100 

1300 

TR1300 

1400 

TR1400 

1500 

TR1500 

1600 

TR1600 

1700 

TR1700 

1800 

TR1800 


3000 

TR3000 

3400 

TR3400 

3500 

TR3500 

3700 

TR3700 

3900 

TR3900 

4100 

TR4100 

4110 

TR4110 

4200 

TR4200 

4300 

TR4300 

4400 

TR4400 

4500 

TR4500 

_ 

1610 

TR1610 

1620 

TR1620 

5500 

TR5500 



17,072,434 1,422,702 1,422,702 1,422,702 1,422,702 1,422,702 1,422,702 1,422,702 1,422,702 1,422,702 1,422,702 1,422,702 1,422,712 


1,449,406 

1,449,406 

1,449,406 

1,449,406 

1,449,406 

1,449,406 

1,449,406 

1,449,406 

1,449,406 

1,449,406 

1,449,406 

3,014,059 

2,889,059 

2,951,059 

2,914,059 

2,990,059 

2,909,059 

3,199,059 

2,945,059 

3,136,059 

2,931,708 

2,992,899 

194,365 

194,365 

194,365 

194,365 

194,365 

194,365 

194,365 

194,365 

194,365 

194,365 

194,365 

- 

- 

- 

- 

- 

41,361 

- 

- 

- 

- 

- 

195,115 

195,115 

195,115 

195,115 

195,115 

195,115 

195,115 

195,115 

195,115 

195,115 

195,115 

281,295 

281,295 

281,295 

281,295 

281,295 

281,295 

281,295 

281,295 

281,295 

281,295 

281,295 

394,435 

469,869 

364,753 

366,894 

368,184 

372,214 

368,542 

720,144 

365,006 

365,183 

366,570 

4,079,269 

4,029,703 

3,986,587 

3,951,728 

4,029,018 

3,993,409 

4,238,376 

4,335,978 

4,171,840 

3,967,666 

4,030,244 












(2,629,863) 

(2,580,297) 

(2,537,181) 

(2,502,322) 

(2,579,612) 

(2,544,003) 

(2,788,970) 

(2,886,572) 

(2,722,434) 

(2,518,260) 

(2,580,838) 


17,939,715 19,004,791 


337,243 355,792 


1,449,388 

18,276,958 

19,360,583 

3,054,986 

38,262,388 

40,806,836 

9,640,500 

10,122,525 

10,679,264 

194,371 

2,379,035 

2,426,615 

27,575 

53,789 

37,539 

195,113 

2,458,447 

2,593,661 

281,278 

3,544,300 

3,739,234 

365,939 

5,132,845 

5,415,102 

13,759,762 

61,953,329 

65,698,251 




(12,310,374) 

(43,676,371) 

(46,337,668) 


(41,180,726) (2,629,863) (2,580,297) (2,537,181) (2,502,322) (2,579,612) (2,544,003) (2,788,970) (2,886,572) (2,722,434) (2,518,260) (2,580,838) (12,310,374) (43,676,371) (46,337,668) 

(41,180,726) (2,629,863) (2,580,297) (2,537,181) (2,502,322) (2,579,612) (2,544,003) (2,788,970) (2,886,572) (2,722,434) (2,518,260) (2,580,838) (12,310,374) (43,676,371) (46,337,668) 

(41,180,726) (2,629,863) (2,580,297) (2,537,181) (2,502,322) (2,579,612) (2,544,003) (2,788,970) (2,886,572) (2,722,434) (2,518,260) (2,580,838) (12,310,374) (43,676,371) (46,337,668) 

(41,180,726) (2,629,863) (2,580,297) (2,537,181) (2,502,322) (2,579,612) (2,544,003) (2,788,970) (2,886,572) (2,722,434) (2,518,260) (2,580,838) (12,310,374) (43,676,371) (46,337,668) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB BUDGET & TREASURY 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


FIN 

NT 

KEY 

0200 

FIN0200 

0401 

FIN0401 

0402 

FIN0402 

0403 

FIN0403 

0404 

FIN0404 

0400 

FIN0400 

2000 

FIN2000 

0700 

FIN0700 

0800 

FIN0800 

1000 

FIN1000 

1100 

FIN1100 

1300 

FIN1300 

1400 

FIN1400 

1500 

FIN1500 

1600 

FIN1600 

1700 

FIN1700 

1800 

FIN1800 


3000 

FIN3000 

3400 

FIN3400 

3500 

FIN3500 

3700 

FIN3700 

3900 

FIN3900 

4100 

FIN4100 

4110 

FIN4110 

4200 

FIN4200 

4300 

FIN4300 

4400 

FIN4400 

4500 

FIN4500 


1610 

FIN1610 

1620 

FIN1620 

5500 

FIN5500 



Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


4,008 32,524,008 


Budget Year Budget Year 
2020/21 2021/22 


3,600,000 3,378,667 

202,447 202,447 


6,525 420,588 


45,162,973 

37,729,905 

36,147,813 

35,865,980 

35,914,168 

42,385,903 

36,035,689 

36,239,013 

38,703,299 

36,742,980 

36,525,710 

3,612,690 

3,557,690 

3,714,690 

3,558,690 

3,496,690 

3,465,690 

3,516,690 

3,626,190 

3,616,690 

3,732,515 

3,686,127 

103,759 

103,759 

103,759 

103,759 

103,759 

103,759 

103,759 

103,759 

103,759 

103,759 

103,759 

- 

- 

- 

- 

- 

34,499 

- 

- 

- 

- 

- 

69,613 

40,613 

49,613 

81,613 

39,613 

46,613 

49,613 

62,613 

57,613 

53,613 

69,613 

1,083,561 

1,442,936 

1,574,036 

1,158,367 

1,228,936 

1,074,336 

824,396 

1,200,576 

949,377 

1,256,868 

1,277,409 

2,368,768 

2,458,118 

2,657,362 

3,132,989 

3,223,869 

3,249,985 

2,900,662 

2,943,518 

3,358,085 

2,975,368 

3,081,012 

7,238,391 

7,603,116 

8,099,460 

8,035,418 

8,092,867 

7,974,882 

7,395,120 

7,936,656 

8,085,524 

8,122,123 

8,217,920 












37,924,582 

30,126,789 

28,048,353 

27,830,562 

27,821,301 

34,411,021 

28,640,569 

28,302,357 

30,617,775 

28,620,857 

28,307,790 


36,867,648 

478,489,302 

493,304,038 

3,849,699 

46,258,345 

49,335,512 

3,570,234 

3,748,746 

3,954,927 

103,746 

1,269,998 

1,295,395 

23,000 

57,499 

57,499 

92,721 

749,137 

790,339 

1,460,230 

15,149,411 

15,962,851 

3,240,968 

37,456,819 

39,575,614 

12,340,598 

104,689,955 

110,972,137 




24,527,050 

373,799,347 

382,331,901 


355,179,006 37,924,582 30,126,789 28,048,353 27,830,562 27,821,301 34,411,021 28,640,569 28,302,357 30,617,775 28,620,857 28,307,790 24,527,050 373,799,347 382,331,901 


355,179,006 

37,924,582 

30,126,789 

28,048,353 

27,830,562 

27,821,301 

34,411,021 

28,640,569 

28,302,357 

30,617,775 

28,620,857 

28,307,790 

24,527,050 

373,799,347 

382,331,901 
















355,179,006 

37,924,582 

30,126,789 

28,048,353 

27,830,562 

27,821,301 

34,411,021 

28,640,569 

28,302,357 

30,617,775 

28,620,857 

28,307,790 

24,527,050 

373,799,347 

382,331,901 
















355,179,006 

37,924,582 

30,126,789 

28,048,353 

27,830,562 

27,821,301 

34,411,021 

28,640,569 

28,302,357 

30,617,775 

28,620,857 

28,307,790 

24,527,050 

373,799,347 

382,331,901 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2020/2021 


SUB Supply Chain Management 
Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


SCM 

NT 

KEY 

0200 

SCM0200 

0401 

SCM0401 

0402 

SCM0402 

0403 

SCM0403 

0404 

SCM0404 

0400 

SCM0400 

2000 

SCM2000 

0700 

SCM0700 

0800 

SCM0800 

1000 

SCM1000 

1100 

SCM1100 

1300 

SCM1300 

1400 

SCM1400 

1500 

SCM1500 

1600 

SCM1600 

1700 

SCM1700 

1800 

SCM1800 


3000 

SCM3000 

3400 

SCM3400 

3500 

SCM3500 

3700 

SCM3700 

3900 

SCM3900 

4100 

SCM4100 

4110 

SCM4110 

4200 

SCM4200 

4300 

SCM4300 

4400 

SCM4400 

4500 

SCM4500 


1610 

SCM1610 

1620 

SCM1620 

5500 

SCM5500 



Budget Year 
2019/20 


2018/19 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2019/20 2020/21 


50,000 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,163 

52,750 

55,651 

50,000 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,167 

4,163 

52,750 

55,651 


6,481 765,481 828,481 746,481 751,481 778,481 795,481 785,481 740,481 733,481 765,341 748,6 


23,582 23,582 23,582 23,582 23,582 23,582 23,582 23,582 23,582 23,582 23,582 23,592 


6,407 16,407 16,407 16,407 


6,407 16,407 


6,407 16,407 16,407 


6,407 16,413 


15,370 15,370 15,370 15,370 15,370 15,370 15,370 15,370 15,370 15,370 15,370 15,375 


9,868,095 10,524,323 


288,653 294,428 

21,611 21,611 


206,734 218,104 

193,668 204,319 


20,695 31,045 20,695 21,253 20,695 20,695 30,695 20,960 20,695 20,695 21,139 30,706 294,168 310,513 


10,231,727 

902,535 

851,885 

904,535 

823,093 

827,535 

867,502 

881,535 

861,800 

816,535 

809,535 

841,839 

843,398 

10,872,929 

11,573,298 
















(10,181,727) 

(898,368) 

(847,718) 

(900,368) 

(818,926) 

(823,368) 

(863,335) 

(877,368) 

(857,633) 

(812,368) 

(805,368) 

(837,672) 

(839,235) 

(10,820,179) 

(11,517,647) 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

(10,181,727) 

(898,368) 

(847,718) 

(900,368) 

(818,926) 

(823,368) 

(863,335) 

(877,368) 

(857,633) 

(812,368) 

(805,368) 

(837,672) 

(839,235) 

(10,820,179) 

(11,517,647) 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

(10,181,727) 

(898,368) 

(847,718) 

(900,368) 

(818,926) 

(823,368) 

(863,335) 

(877,368) 

(857,633) 

(812,368) 

(805,368) 

(837,672) 

(839,235) 

(10,820,179) 

(11,517,647) 
















(10,181,727) 

(898,368) 

(847,718) 

(900,368) 

(818,926) 

(823,368) 

(863,335) 

(877,368) 

(857,633) 

(812,368) 

(805,368) 

(837,672) 

(839,235) 

(10,820,179) 

(11,517,647) 
















(10,181,727) 

(898,368) 

(847,718) 

(900,368) 

(818,926) 

(823,368) 

(863,335) 

(877,368) 

(857,633) 

(812,368) 

(805,368) 

(837,672) 

(839,235) 

(10,820,179) 

(11,517,647) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN ■ 2019/2020 


SUB CEMETERIES & CREMATORIUMS 

CM 


2019/20 Medium Term Revenue & Expenditure Framework 1 

Rthousand 

NT 

KEY 

Budget Year 
2019/20 

SDBIP JUL 

SDBIP AUG 

SDBIP SEP 

SDBIP OCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIP JUN 

Budget Year 
2020/21 

Budget Year 
2021/22 

Revenue Bv Source 


















Property rates 

0200 

CM0200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - electricity revenue 

0401 

CM0401 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - water revenue 

0402 

CM0402 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - sanitation revenue 

0403 

CM0403 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - refuse revenue 

0404 

CM0404 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - other 

0400 

CM0400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Less Income Forgone 

2000 

CM2000 
















Rental of facilities and equipment 

0700 

CM0700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - external investments 

0800 

CM0800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - outstanding debtors 

1000 

CM1000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Dividends received 

1100 

CM1100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines 

1300 

CM1300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Licences and permits 

1400 

CM1400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Agency services 

1500 

CM1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - operational 

1600 

CM1600 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other revenue 

1700 

CM1700 

685,018 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,083 

725,040 

761,292 

Gains on disposal of PPE 

1800 

CM1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 


685,018 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,085 

57,083 

725,040 

761,292 

Expenditure Bv Tvpe 


















Employee related costs 

3000 

CM3000 

6,539,276 

557,453 

530,453 

529,453 

553,453 

555,453 

525,953 

518,453 

535,453 

565,234 

526,453 

543,958 

597,507 

6,964,334 

7,427,466 

Remuneration of councillors 

3400 

CM3400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Debt impairment 

3500 

CM3500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Depreciation & asset impairment 

3700 

CM3700 

2,051,624 

170,969 

170,969 

170,969 

170,969 

170,969 

170,969 

170,969 

170,969 

170,969 

170,969 

170,969 

170,965 

2,092,656 

2,134,509 

Finance charges 

3900 

CM3900 

80,844 

- 

- 

- 

- 

- 

48,506 

- 

- 

- 

- 

- 

32,338 

78,018 

74,888 

Bulk purchases 

4100 

CM4100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

4110 

CM4110 

409,609 

23,812 

30,612 

48,412 

29,412 

28,412 

48,412 

29,412 

48,412 

28,412 

40,543 

29,237 

24,521 

430,090 

453,746 

Contracted services 

4200 

CM4200 

1,383,797 

150,474 

171,474 

240,474 

294,328 

30,474 

120,474 

45,474 

30,474 

240,474 

43,726 

10,474 

5,477 

1,417,988 

1,455,928 

Transfers and grants 

4300 

CM4300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other expenditure 

4400 

CM4400 

258,479 

8,860 

9,710 

84,520 

8,860 

8,860 

8,860 

8,860 

84,520 

8,860 

8,860 

8,860 

8,849 

271,171 

285,825 

Loss on disposal of PPE 

4500 

CM4500 
















Total Expenditure 


10,723,629 

911,568 

913,218 

1,073,828 

1,057,022 

794,168 

923,174 

773,168 

869,828 

1,013,949 

790,551 

763,498 

839,657 

11,254,257 

11,832,362 



















Surplus/(Deficit) 



(10,038,611) 

(854,483) 

(856,133) 

(1,016,743) 

(999,937) 

(737,083) 

(866,089) 

(716,083) 

(812,743) 

(956,864) 

(733,466) 

(706,413) 

(782,574) 

(10,529,217) 

(11,071,070) 

Transfers recognised - capital 

1610 

CM1610 

3,300,000 

891,000 

- 

- 

- 

- 

1,320,000 

- 

- 

1,089,000 

- 

- 

- 

2,000,000 

2,000,000 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

CM1620 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after capital transfers & 
contributions 



(6,738,611) 

36,517 

(856,133) 

(1,016,743) 

(999,937) 

(737,083) 

453,911 

(716,083) 

(812,743) 

132,136 

(733,466) 

(706,413) 

(782,574) 

(8,529,217) 

(9,071,070) 

Taxation 

5500 

CM5500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/jDeficit) after taxation 



(6,738,611) 

36,517 

(856,133) 

(1,016,743) 

(999,937) 

(737,083) 

453,911 

(716,083) 

(812,743) 

132,136 

(733,466) 

(706,413) 

(782,574) 

(8,529,217) 

(9,071,070) 

Attributable to minorities 


















Surplus/fDeficit) attributable to municipality 



(6,738,611) 

36,517 

(856,133) 

(1,016,743) 

(999,937) 

(737,083) 

453,911 

(716,083) 

(812,743) 

132,136 

(733,466) 

(706,413) 

(782,574) 

(8,529,217) 

(9,071,070) 

Share of surplus/ (deficit) of associate 


















Surplus/(Deficit) for the year 


(6,738,611) 

36,517 

(856,133) 

(1,016,743) 

(999,937) 

(737,083) 

453,911 

(716,083) 

(812,743) 

132,136 

(733,466) 

(706,413) 

(782,574) 

(8,529,217) 

(9,071,070) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB COMMUNITY HALLS 


Revenue Bv Source 


Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


HA 

NT 

KEY 

0200 

HA0200 

0401 

HA0401 

0402 

HA0402 

0403 

HA0403 

0404 

HA0404 

0400 

HA0400 

2000 

HA2000 

0700 

HA0700 

0800 

HA0800 

1000 

HA1000 

1100 

HA1100 

1300 

HA1300 

1400 

HA1400 

1500 

HA1500 

1600 

HA1600 

1700 

HA1700 

1800 

HA1800 


Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2020/21 2021/22 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


5,106,204 405,555 433,855 


8,555 415,555 


6,405 425,209 415,555 452,405 417,555 430,555 436,555 448,445 5,438,108 5,799,743 


4,784,461 398,705 398,705 398,705 398,705 398,705 398,705 


8,705 398,705 398,705 398,705 


8,705 398,706 4,880,151 4,977,753 


357,833 

29,820 

29,820 

29,820 

29,820 

29,820 

29,820 

29,820 

29,820 

29,820 

29,820 

29,820 

29,813 

375,724 

396,389 

2,546,489 

212,207 

212,207 

212,207 

212,207 

212,207 

212,207 

212,207 

212,207 

212,207 

212,207 

212,207 

212,212 

2,673,814 

2,820,875 

214,262 

4,268 

109,908 

5,314 

4,952 

4,268 

4,952 

34,268 

4,268 

4,268 

4,268 

4,952 

28,576 

227,464 

241,995 

13,009,249 

1,050,555 

1,184,495 

1,054,601 

1,061,239 

1,061,405 

1,070,893 

1,090,555 

1,097,405 

1,062,555 

1,075,555 

1,082,239 

1,117,752 

13,595,261 

14,236,755 
















(12,309,714) 

(992,260) 

(1,126,200) 

(996,306) 

(1,002,944) 

(1,003,110) 

(1,012,598) 

(1,032,260) 

(1,039,110) 

(1,004,260) 

(1,017,260) 

(1,023,944) 

(1,059,462) 

(12,857,252) 

(13,458,156) 

17,500,000 

4,725,000 

- 

- 

- 

- 

7,000,000 

- 

- 

5,775,000 

- 

- 

- 

14,000,000 

11,000,000 


5,190,286 3,732,740 (1,126,200) (996,306) (1,002,944) (1,003,110) 5,987,402 (1,032,260) (1,039,110) 4,770,740 (1,017,260) (1,023,944) (1,059,462) 1,142,748 (2,458,156) 


5,190,286 

3,732,740 

(1,126,200) 

(996,306) 

(1,002,944) 

(1,003,110) 

5,987,402 

(1,032,260) 

(1,039,110) 

4,770,740 

(1,017,260) 

(1,023,944) 

(1,059,462) 

1,142,748 

(2,458,156) 
















5,190,286 

3,732,740 

(1,126,200) 

(996,306) 

(1,002,944) 

(1,003,110) 

5,987,402 

(1,032,260) 

(1,039,110) 

4,770,740 

(1,017,260) 

(1,023,944) 

(1,059,462) 

1,142,748 

(2,458,156) 
















5,190,286 

3,732,740 

(1,126,200) 

(996,306) 

(1,002,944) 

(1,003,110) 

5,987,402 

(1,032,260) 

(1,039,110) 

4,770,740 

(1,017,260) 

(1,023,944) 

(1,059,462) 

1,142,748 

(2,458,156) 
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OPEX SERVICE DELIVERYIMPLEMENTATION PLAN - 2019/2020 


SUB ELECTRICITY DISTRIBUTION 
Rthousand 


Revenue Bv Source 


Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 



BudgetYear 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL SDBIPAUG SDBIP SEP SDBIP OCT SDBIP NOV SDBIP DEC SDBIPJAN SDBIP FEB SDBIP MAR 


SDBIPAPR SDBIPMAY 


Budget Year 
2020/21 


Budget Year 
2021/22 


1100 ER1100 

1300 ER1300 

1400 ER1400 

1500 ER1500 

1600 ER1600 

1700 ER1700 

1800 ER1800 


657,077,046 65,584,811 72,087,295 59,089,304 52,583,803 52,583,803 46,081,306 46,082,306 46,080,306 46,079,306 52,581,803 59,084,490 59,158,513 739,059,124 


9,024,437 4,577,645 


669,293,797 70,428,483 72,353,322 59,355,331 52,849,830 52,849,830 50,009,425 46,348,333 46,346,333 47,130,033 


53,877 53,877 

27,150 27,150 


185,000 185,000 

52,847,830 59,350,517 


53,863 682,070 

27,154 345,352 


9,836,636 
185,000 2,342,100 


51,758,279 4,381,964 4,225,964 4,203,964 4,200,964 4,460,464 4,470,464 4,290,464 4,350,964 4,331,964 4,313,964 4,313,190 4,213,949 55,122,565 58,788,216 

2,404,063 ___________ 2,404,063 2,524,266 2,663,101 


2,425,794 

2,425,794 

2,425,794 

2,425,794 

2,425,794 

2,425,794 

2,425,794 

2,425,794 

2,425,794 

2,425,794 

2,425,794 

- 

- 

- 

- 

- 

7,769,462 

- 

- 

- 

- 

- 

51,004,416 

56,104,858 

45,903,975 

40,803,533 

40,803,533 

35,703,091 

35,703,091 

35,703,091 

35,703,091 

40,803,533 

40,803,533 

400,030 

400,030 

400,030 

400,030 

400,030 

400,030 

400,030 

400,030 

400,030 

400,030 

400,030 

1,227,566 

1,227,566 

1,227,566 

2,582,566 

2,438,741 

1,323,741 

1,623,741 

2,679,458 

2,619,458 

2,619,458 

2,619,458 

86,282 

678,557 

136,482 

230,282 

146,557 

264,814 

233,782 

660,430 

141,482 

86,782 

92,542 

59,526,052 

65,062,769 

54,297,811 

50,643,169 

50,675,119 

52,357,396 

44,676,902 

46,219,767 

45,621,819 

50,649,561 

50,654,547 












10,902,431 

7,290,553 

5,057,520 

2,206,661 

2,174,711 

(2,347,971) 

1,671,431 

126,566 

1,508,214 

2,198,269 

8,695,970 

4,400,000 

- 

- 

3,600,000 

- 

- 

- 

- 

- 

- 

- 


59,424,530 

752,265,282 

835,372,562 

4,213,949 

55,122,565 

58,788,216 

2,404,063 

2,524,266 

2,663,101 

2,425,821 

29,691,746 

30,285,581 

5,179,641 

20,338,641 

20,209,733 

51,004,419 

576,349,905 

651,275,393 

400,037 

5,040,386 

5,317,607 

2,619,461 

27,621,332 

29,121,620 

86,785 

2,998,648 

3,172,809 

68,334,176 

719,687,489 

800,834,060 




(8,909,646) 

32,577,793 

34,538,502 

- 

10,000,000 

24,538,000 


38,574,709 15,302,431 7,290,553 5,057,520 5,806,661 2,174,711 (2,347,971) 1,671,431 126,566 1,508,214 2,198,269 8,695,970 (8,909,646) 42,577,793 59,076,502 


38,574,709 

15,302,431 

7,290,553 

5,057,520 

5,806,661 

2,174,711 

(2,347,971) 

1,671,431 

126,566 

1,508,214 

2,198,269 

8,695,970 

(8,909,646) 

42,577,793 

59,076,502 
















38,574,709 

15,302,431 

7,290,553 

5,057,520 

5,806,661 

2,174,711 

(2,347,971) 

1,671,431 

126,566 

1,508,214 

2,198,269 

8,695,970 

(8,909,646) 

42,577,793 

59,076,502 
















38,574,709 

15,302,431 

7,290,553 

5,057,520 

5,806,661 

2,174,711 

(2,347,971) 

1,671,431 

126,566 

1,508,214 

2,198,269 

8,695,970 

(8,909,646) 

42,577,793 

59,076,502 


Page 71 of 195 




















OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB FLEET MANAGEMENT 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


FLM 

NT 

KEY 

0200 

FLM0200 

0401 

FLM0401 

0402 

FLM0402 

0403 

FLM0403 

0404 

FLM0404 

0400 

FLM0400 

2000 

FLM2000 

0700 

FLM0700 

0800 

FLM0800 

1000 

FLM1000 

1100 

FLM1100 

1300 

FLM1300 

1400 

FLM1400 

1500 

FLM1500 

1600 

FLM1600 

1700 

FLM1700 

1800 

FLM1800 


Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 


3000 FLM3000 

3400 FLM3400 

3500 FLM3500 


8,749,995 695,869 761,£ 


724,869 693,851 741,869 693,851 721,8 


734,869 729,1 


731,869 743,851 776,191 9,318,745 9,896,235 


5,330,662 444,221 444,221 444,221 444,221 444,221 444,221 444,221 444,221 444,221 444,221 444,221 444,231 5,437,277 5,546,024 


4110 FLM4110 

4200 FLM4200 

4300 FLM4300 

4400 FLM4400 

4500 FLM4500 

7,076,607 

10,332,354 

1,828,298 

589,717 

861,029 

56,243 

589,717 

861,029 

906,518 

589,717 

861,029 

146,455 

589,717 

861,029 

68,529 

589,717 

861,029 

71,174 

589,717 

861,029 

77,532 

589,717 

861,029 

258,843 

589,717 

861,029 

58,966 

589,717 

861,029 

92,676 

589,717 

861,029 

64,611 

589,717 

861,029 

63,769 

589,720 

861,035 

(37,018) 

7,430,437 

12,848,972 

1,931,845 

7,839,111 

13,555,666 

2,047,232 


33,317,916 

2,647,079 

3,563,354 

2,766,291 

2,657,347 

2,708,010 

2,666,350 

2,875,679 

2,688,802 

2,716,811 

2,691,447 

2,702,587 

2,634,159 

36,967,276 

38,884,268 


















(33,317,916) 

(2,647,079) 

(3,563,354) 

(2,766,291) 

(2,657,347) 

(2,708,010) 

(2,666,350) 

(2,875,679) 

(2,688,802) 

(2,716,811) 

(2,691,447) 

(2,702,587) 

(2,634,159) 

(36,967,276) 

(38,884,268) 


(33,317,916) (2,647,079) (3,563,354) (2,766,291) (2,657,347) (2,708,010) (2,666,350) (2,875,679) (2,688,802) (2,716,811) (2,691,447) (2,702,587) (2,634,159) (36,967,276) (38,884,268) 


(33,317,916) (2,647,079) (3,563,354) (2,766,291) (2,657,347) (2,708,010) (2,666,350) (2,875,679) (2,688,802) (2,716,811) (2,691,447) (2,702,587) (2,634,159) (36,967,276) (38,884,268) 

(33,317,916) (2,647,079) (3,563,354) (2,766,291) (2,657,347) (2,708,010) (2,666,350) (2,875,679) (2,688,802) (2,716,811) (2,691,447) (2,702,587) (2,634,159) (36,967,276) (38,884,268) 

(33,317,916) (2,647,079) (3,563,354) (2,766,291) (2,657,347) (2,708,010) (2,666,350) (2,875,679) (2,688,802) (2,716,811) (2,691,447) (2,702,587) (2,634,159) (36,967,276) (38,884,268) 


Page 72 of 195 











OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB PARKS & RECREATION 


Revenue Bv Source 


Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 



[ 2019/20 Medium Term Revenue & Expenditure Framework 

Budget Year 
2019/20 

SDBIPJUL 

SDBIPAUG 

SDBIP SEP 

SDBIPOCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIPJUN 

BudgetYear 
2020/21 

Budget Year 
2021/22 


6,331 6,331 


0,152 84,560 


1,045,500 

690,624 

57,552 

261,375 

57,552 

57,552 

57,552 

470,475 

57,552 

57,552 

57,552 

313,650 

57,552 

57,552 

57,552 

57,552 

57,552 

728,608 

768,681 

1,812,098 

63,883 

325,258 

63,883 

63,883 

534,358 

63,883 

63,883 

377,533 

63,883 

63,883 

63,883 

63,885 

808,760 

853,241 



36,463,190 3,067,423 3,042,423 2,976,423 3,054,423 3,070,423 3,003,423 3,087,423 3,009,850 3,017,850 3,012,698 3,038,207 3,082,624 38,833,341 41,415,799 



8,088,125 

674,012 

674,012 

674,012 

674,012 

674,012 

674,012 

674,012 

674,012 

674,012 

674,012 

674,012 

673,993 

8,249,887 

8,414,886 

17,926 

- 

- 

- 

- 

- 

10,756 

- 

- 

- 

- 

- 

7,170 

17,926 

17,926 

3,095,966 

121,469 

301,469 

182,469 

282,469 

347,469 

217,469 

217,469 

413,820 

462,559 

221,119 

236,469 

91,716 

3,250,766 

3,429,557 

15,270,440 

550,516 

632,016 

662,016 

604,516 

1,819,220 

1,622,972 

1,687,972 

1,969,222 

1,969,222 

1,725,522 

1,622,972 

404,274 

15,066,187 

15,864,579 

2,114,828 

58,461 

94,601 

696,461 

58,461 

152,125 

75,858 

62,252 

148,277 

501,020 

150,405 

58,461 

58,446 

2,220,142 

2,341,587 

65,050,475 

4,471,881 

4,744,521 

5,191,381 

4,673,881 

6,063,249 

5,604,490 

5,729,128 

6,215,181 

6,624,663 

5,783,756 

5,630,121 

4,318,223 

67,638,249 

71,484,334 
















(63,238,377) 

(4,407,998) 

(4,419,263) 

(5,127,498) 

(4,609,998) 

(5,528,891) 

(5,540,607) 

(5,665,245) 

(5,837,648) 

(6,560,780) 

(5,719,873) 

(5,566,238) 

(4,254,338) 

(66,829,489) 

(70,631,093) 

2,000,000 

540,000 

- 

- 

- 

- 

800,000 

- 

- 

660,000 

- 

- 

- 

4,500,000 

4,400,000 


(61,238,377) (3,867,998) (4,419,263) (5,127,498) (4,609,998) (5,528,891) (4,740,607) (5,665,245) (5,837,648) (5,900,780) (5,719,873) (5,566,238) (4,254,338) (62,329,489) (66,231,093) 

(61,238,377) (3,867,998) (4,419,263) (5,127,498) (4,609,998) (5,528,891) (4,740,607) (5,665,245) (5,837,648) (5,900,780) (5,719,873) (5,566,238) (4,254,338) (62,329,489) (66,231,093) 

(61,238,377) (3,867,998) (4,419,263) (5,127,498) (4,609,998) (5,528,891) (4,740,607) (5,665,245) (5,837,648) (5,900,780) (5,719,873) (5,566,238) (4,254,338) (62,329,489) (66,231,093) 

(61,238,377) (3,867,998) (4,419,263) (5,127,498) (4,609,998) (5,528,891) (4,740,607) (5,665,245) (5,837,648) (5,900,780) (5,719,873) (5,566,238) (4,254,338) (62,329,489) (66,231,093) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB PROJECT MANAGEMENT UNIT 
Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


PMU 

NT 

KEY 

0200 

PMU0200 

0401 

PMU0401 

0402 

PMU0402 

0403 

PMU0403 

0404 

PMU0404 

0400 

PMU0400 

2000 

PMU2000 

0700 

PMU0700 

0800 

PMU0800 

1000 

PMU1000 

1100 

PMU1100 

1300 

PMU1300 

1400 

PMU1400 

1500 

PMU1500 

1600 

PMU1600 

1700 

PMU1700 

1800 

PMU1800 


2019/20 Medium Term Revenue & Expenditure Framework 


Budget Year Budget Year 
2020/21 2021/22 


1,234,187 97,620 97,620 97,620 97,620 97,620 137,620 97,620 97,620 97,620 97,620 97,620 120,367 1,314,410 1,401,818 


23,166 

660,225 

86,151 

1,931 

55,019 

7,080 

1,931 

55,019 

8,260 

1,931 

55,019 

7,080 

1,931 

55,019 

7,080 

1,931 

55,019 

7,080 

1,931 

55,019 

7,080 

1,931 

55,019 

7,080 

1,931 

55,019 

7,080 

1,931 

55,019 

7,080 

1,931 

55,019 

7,080 

1,931 

55,019 

7,080 

1,925 

55,016 

7,091 

24,324 

683,250 

90,380 

25,662 

745,681 

95,261 

2,003,990 

161,672 

162,852 

161,672 

161,672 

161,672 

201,672 

161,672 

161,672 

161,672 

161,672 

161,672 

184,418 

2,112,630 

2,268,693 
















(15,350) 

375,261 

(162,852) 

(161,672) 

(161,672) 

(161,672) 

593,784 

(161,672) 

(161,672) 

494,579 

(161,672) 

(161,672) 

(184,418) 

(16,030) 

(16,813) 


(15,350) 375,261 (162,852) (161,672) (161,672) (161,672) 593,784 (161,672) (161,672) 494,579 (161,672) (161,672) (184,418) 


(16,030) (16,813) 


(15,350) 

375,261 

(162,852) 

(161,672) 

(161,672) 

(161,672) 

593,784 

(161,672) 

(161,672) 

494,579 

(161,672) 

(161,672) 

(184,418) 

(16,030) 

(16,813) 
















(15,350) 

375,261 

(162,852) 

(161,672) 

(161,672) 

(161,672) 

593,784 

(161,672) 

(161,672) 

494,579 

(161,672) 

(161,672) 

(184,418) 

(16,030) 

(16,813) 
















(15,350) 

375,261 

(162,852) 

(161,672) 

(161,672) 

(161,672) 

593,784 

(161,672) 

(161,672) 

494,579 

(161,672) 

(161,672) 

(184,418) 

(16,030) 

(16,813) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUBPUBLIC TOILETS 

PT 


1 2019/20 Medium Term Revenue & Expenditure Framework 1 

Rthousand 

NT 

KEY 

Budget Year 
2019/20 

SDBIPJUL 

SDBIPAUG 

SDBIP SEP 

SDBIP OCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIPJUN 

Budget Year 
2020/21 

Budget Year 
2021/22 

Revenue Bv Source 


















Property rates 

0200 

PT0200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - electricity revenue 

0401 

PT0401 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - water revenue 

0402 

PT0402 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - sanitation revenue 

0403 

PT0403 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - refuse revenue 

0404 

PT0404 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - other 

0400 

PT0400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Less Income Forgone 

2000 

PT2000 
















Rental of facilities and equipment 

0700 

PT0700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - external investments 

0800 

PT0800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - outstanding debtors 

1000 

PT1000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Dividends received 

1100 

PT1100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines 

1300 

PT1300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Licences and permits 

1400 

PT1400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Agency services 

1500 

PT1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - operational 

1600 

PT1600 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other revenue 

1700 

PT1700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Gains on disposal of PPE 

1800 

PT1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 




“ 



“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

Expenditure Bv Type 


















Employee related costs 

3000 

PT3000 

2,491,564 

212,982 

197,982 

227,982 

216,982 

207,982 

197,982 

207,982 

207,982 

197,982 

207,631 

197,982 

210,113 

2,654,370 

2,831,665 

Remuneration of councillors 

3400 

PT3400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Debt impairment 

3500 

PT3500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Depreciation & asset impairment 

3700 

PT3700 

243,038 

20,253 

20,253 

20,253 

20,253 

20,253 

20,253 

20,253 

20,253 

20,253 

20,253 

20,253 

20,255 

247,899 

252,857 

Finance charges 

3900 

PT3900 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Bulk purchases 

4100 

PT4100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

4110 

PT4110 

341,250 

28,438 

28,438 

28,438 

28,438 

28,438 

28,438 

28,438 

28,438 

28,438 

28,438 

28,438 

28,432 

358,313 

378,020 

Contracted services 

4200 

PT4200 

234,616 

19,551 

19,551 

19,551 

19,551 

19,551 

19,551 

19,551 

19,551 

19,551 

19,551 

19,551 

19,555 

246,347 

259,896 

Transfers and grants 

4300 

PT4300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other expenditure 

4400 

PT4400 

84,761 

1,466 

3,136 

1,466 

1,466 

1,466 

1,466 

66,966 

1,466 

1,466 

1,466 

1,466 

1,465 

89,025 

93,952 

Loss on disposal of PPE 

4500 

PT4500 
















Total Expenditure 


3,395,229 

282,690 

269,360 

297,690 

286,690 

277,690 

267,690 

343,190 

277,690 

267,690 

277,339 

267,690 

279,820 

3,595,954 

3,816,390 



















Surplus/(Deficit) 



(3,395,229) 

(282,690) 

(269,360) 

(297,690) 

(286,690) 

(277,690) 

(267,690) 

(343,190) 

(277,690) 

(267,690) 

(277,339) 

(267,690) 

(279,820) 

(3,595,954) 

(3,816,390) 

Transfers recognised - capital 

1610 

PT1610 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

PT1620 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after capital transfers & 
contributions 



(3,395,229) 

(282,690) 

(269,360) 

(297,690) 

(286,690) 

(277,690) 

(267,690) 

(343,190) 

(277,690) 

(267,690) 

(277,339) 

(267,690) 

(279,820) 

(3,595,954) 

(3,816,390) 

Taxation 

5500 

PT5500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after taxation 



(3,395,229) 

(282,690) 

(269,360) 

(297,690) 

(286,690) 

(277,690) 

(267,690) 

(343,190) 

(277,690) 

(267,690) 

(277,339) 

(267,690) 

(279,820) 

(3,595,954) 

(3,816,390) 

Attributable to minorities 


















Surplus/(Deficit) attributable to municipality 



(3,395,229) 

(282,690) 

(269,360) 

(297,690) 

(286,690) 

(277,690) 

(267,690) 

(343,190) 

(277,690) 

(267,690) 

(277,339) 

(267,690) 

(279,820) 

(3,595,954) 

(3,816,390) 

Share of surplus/ (deficit) of associate 


















Surplus/(Deficit) for the year 

_ 

(3,395,229) 

(282,690) 

(269,360) 

(297,690) 

(286,690) 

(277,690) 

(267,690) 

(343,190) 

(277,690) 

(267,690) 

(277,339) 

(267,690) 

(279,820) 

(3,595,954) 

(3,816,390) 











OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB ROADS 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


RD 

NT 

KEY 

0200 

RD0200 

0401 

RD0401 

0402 

RD0402 

0403 

RD0403 

0404 

RD0404 

0400 

RD0400 

2000 

RD2000 

0700 

RD0700 

0800 

RD0800 

1000 

RD1000 

1100 

RD1100 

1300 

RD1300 

1400 

RD1400 

1500 

RD1500 

1600 

RD1600 

1700 

RD1700 

1800 

RD1800 


3000 

RD3000 

3400 

RD3400 

3500 

RD3500 

3700 

RD3700 

3900 

RD3900 

4100 

RD4100 

4110 

RD4110 

4200 

RD4200 

4300 

RD4300 

4400 

RD4400 

4500 

RD4500 


1610 

RD1610 

1620 

RD1620 

5500 

RD5500 



Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2020/21 2021/22 


765,000 

50,950 

4,246 

191,250 

4,246 

4,246 

4,246 

344,250 

4,246 

4,246 

4,246 

229,500 

4,246 

4,246 

4,246 

4,246 

4,244 

53,752 

56,708 

815,950 

4,246 

195,496 

4,246 

4,246 

348,496 

4,246 

4,246 

233,746 

4,246 

4,246 

4,246 

4,244 

53,752 

56,708 


27,174,700 2,141,915 2,253,915 2,177,965 2,313,215 2,260,915 2,341,315 2,253,465 2,256,315 2,210,415 2,219,692 2,249,901 2,495,672 28,941,772 30,867,054 

46,266,062 3,855,508 3,855,508 3,855,508 3,855,508 3,855,508 3,855,508 3,855,508 3,855,508 3,855,508 3,855,508 3,855,508 3,855,474 47,191,383 48,135,214 


3,247,859 10,342,679 9,716,1 


682,500 16,746 16,746 116,746 76,746 131,746 

6,900,242 209,750 313,750 553,750 973,750 708,108 


6,746 86,746 68,296 16,746 56,746 16,744 


716,626 756,041 


443,750 303,750 998,750 488,750 923,750 526,422 455,962 6,492,005 6,888,566 


1,078,629 32,470 32,470 142,470 97,470 185,470 32,470 82,470 165,470 72,470 170,470 32,470 32,459 1,132,560 1,194,852 


90,221,779 

6,256,389 

6,472,389 

6,846,439 

7,316,689 

7,141,747 

11,606,576 

6,511,939 

7,362,789 

6,695,439 

7,186,166 

6,721,047 

10,104,170 

94,817,025 

97,557,895 
















(89,405,829) 

(6,252,143) 

(6,276,893) 

(6,842,193) 

(7,312,443) 

(6,793,251) 

(11,602,330) 

(6,507,693) 

(7,129,043) 

(6,691,193) 

(7,181,920) 

(6,716,801) 

(10,099,926) 

(94,763,273) 

(97,501,187) 

11,627,360 

10,000,000 

3,139,387 

- 

- 

- 

- 

4,650,944 

- 

- 

3,837,029 

- 

- 

10,000,000 

20,098,400 

16,900,000 

10,745,120 

8,000,000 

(67,778,469) 

(3,112,756) 

(6,276,893) 

(6,842,193) 

(7,312,443) 

(6,793,251) 

(6,951,386) 

(6,507,693) 

(7,129,043) 

(2,854,164) 

(7,181,920) 

(6,716,801) 

(99,926) 

(57,764,873) 

(78,756,067) 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

(67,778,469) 

(3,112,756) 

(6,276,893) 

(6,842,193) 

(7,312,443) 

(6,793,251) 

(6,951,386) 

(6,507,693) 

(7,129,043) 

(2,854,164) 

(7,181,920) 

(6,716,801) 

(99,926) 

(57,764,873) 

(78,756,067) 
















(67,778,469) 

(3,112,756) 

(6,276,893) 

(6,842,193) 

(7,312,443) 

(6,793,251) 

(6,951,386) 

(6,507,693) 

(7,129,043) 

(2,854,164) 

(7,181,920) 

(6,716,801) 

(99,926) 

(57,764,873) 

(78,756,067) 
















(67,778,469) 

(3,112,756) 

(6,276,893) 

(6,842,193) 

(7,312,443) 

(6,793,251) 

(6,951,386) 

(6,507,693) 

(7,129,043) 

(2,854,164) 

(7,181,920) 

(6,716,801) 

(99,926) 

(57,764,873) 

(78,756,067) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB SANITATION 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 



Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 
2020/21 2021/22 


70,405,563 4,956,207 5,639,399 5,639,399 6,322,595 6,322,595 7,005,788 6,322,595 6,322,595 5,639,399 5,639,399 5,639,399 4,956,193 


504,949 42,080 42,080 42,080 42,080 42,080 42,080 42,080 42,080 42,080 42,080 42,080 


SR0402 



SR0403 

70,405,563 

4,956,207 

SR0404 



SR0400 



SR2000 



SR0700 

- 

- 

SR0800 

- 

- 

SR1000 

504,949 

42,080 

SR1100 

- 

- 

SR1300 

- 

- 

SR1400 

- 

- 

SR1500 

- 

- 

SR1600 

25,052,528 

10,545,240 

SR1700 

414,020 

34,504 

SR1800 

- 

- 


96,377,060 

15,578,031 


414,020 34,504 34,504 34,504 34,504 34,504 34,504 34,504 34,504 34,504 34,504 34,504 


0,545,389 86,818,313 


532,724 562,023 


27,307,256 29,764,909 

423,044 432,561 


96,377,060 15,578,031 5,715,983 5,715,983 6,399,179 6,399,179 15,518,508 6,399,179 6,399,179 11,787,135 5,715,983 5,715,983 5,032,738 108,808,413 117,577,8 


27,074,444 2,269,000 2,220,800 2,179,800 2,225,000 2,280,300 2,221,500 2,234,000 2,252,267 2,229,500 2,199,300 2,254,147 2,508,830 28,834,284 30,751,763 

1,681,294 ___________ 1,681,294 1,765,358 1,862,453 

10,868,775 905,732 905,732 905,732 905,732 905,732 905,732 905,732 905,732 905,732 905,732 905,732 905,723 11,086,148 11,307,872 

197,988 _____ 118,792 _____ 79,196 164,058 134,014 


107,335 9,162 2,142 8,362 2,342 23,402 


9,362 21,935 9,362 1,342 


7,895 10,687 


112,702 118,901 


2,850,796 212,030 212,030 218,454 212,030 212,030 212,030 212,030 212,030 212,030 212,030 212,030 512,042 2,993,338 3,157,975 


728,888 42,246 51,246 255,177 42,246 42,246 42,246 42,246 42,246 42,246 42,246 42,246 42,251 


765,513 807,766 


43,509,520 

3,438,170 

3,391,950 

3,567,525 

3,387,350 

3,463,710 

3,501,642 

3,403,370 

3,434,210 

3,398,870 

3,360,650 

3,422,050 

5,740,023 

45,721,401 

48,140,744 
















52,867,540 

12,139,861 

2,324,033 

2,148,458 

3,011,829 

2,935,469 

12,016,866 

2,995,809 

2,964,969 

8,388,265 

2,355,333 

2,293,933 

(707,285) 

63,087,012 

69,437,062 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

4,500,000 

52,867,540 

12,139,861 

2,324,033 

2,148,458 

3,011,829 

2,935,469 

12,016,866 

2,995,809 

2,964,969 

8,388,265 

2,355,333 

2,293,933 

(707,285) 

63,087,012 

73,937,062 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

52,867,540 

12,139,861 

2,324,033 

2,148,458 

3,011,829 

2,935,469 

12,016,866 

2,995,809 

2,964,969 

8,388,265 

2,355,333 

2,293,933 

(707,285) 

63,087,012 

73,937,062 
















52,867,540 

12,139,861 

2,324,033 

2,148,458 

3,011,829 

2,935,469 

12,016,866 

2,995,809 

2,964,969 

8,388,265 

2,355,333 

2,293,933 

(707,285) 

63,087,012 

73,937,062 
















52,867,540 

12,139,861 

2,324,033 

2,148,458 

3,011,829 

2,935,469 

12,016,866 

2,995,809 

2,964,969 

8,388,265 

2,355,333 

2,293,933 

(707,285) 

63,087,012 

73,937,062 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB STREET LIGHTING 

STL 


1 2019/20 Medium Term Revenue & Expenditure Framework 

Rthousand 

NT 

KEY 

Budget Year 
2019/20 

SDBIPJUL 

SDBIPAUG 

SDBIP SEP 

SDBIP OCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIPJUN 

BudgetYear 
2020/21 

Budget Year 
2021/22 

Revenue Bv Source 


















Property rates 

0200 

STL0200 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - electricity revenue 

0401 

STL0401 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - water revenue 

0402 

STL0402 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - sanitation revenue 

0403 

STL0403 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - refuse revenue 

0404 

STL0404 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Service charges - other 

0400 

STL0400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Less Income Forgone 

2000 

STL2000 
















Rental of facilities and equipment 

0700 

STL0700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - external investments 

0800 

STL0800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Interest earned - outstanding debtors 

1000 

STL1000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Dividends received 

1100 

STL1100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Fines 

1300 

STL1300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Licences and permits 

1400 

STL1400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Agency services 

1500 

STL1500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Transfers recognised - operational 

1600 

STL1600 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other revenue 

1700 

STL1700 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Gains on disposal of PPE 

1800 

STL1800 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Total Revenue (excluding capital transfers and 
contributions) 


“ 



“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

“ 

Expenditure Bv Tvpe 


















Employee related costs 

3000 

STL3000 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Remuneration of councillors 

3400 

STL3400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Debt impairment 

3500 

STL3500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Depreciation & asset impairment 

3700 

STL3700 

2,463,143 

205,262 

205,262 

205,262 

205,262 

205,262 

205,262 

205,262 

205,262 

205,262 

205,262 

205,262 

205,261 

2,512,406 

2,562,654 

Finance charges 

3900 

STL3900 

24,243 

- 

- 

- 

- 

- 

14,546 

- 

- 

- 

- 

- 

9,697 

17,262 

9,813 

Bulk purchases 

4100 

STL4100 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other materials 

4110 

STL4110 

1,500,000 

125,000 

125,000 

125,000 

125,000 

125,000 

125,000 

125,000 

125,000 

125,000 

125,000 

125,000 

125,000 

1,612,500 

1,733,438 

Contracted services 

4200 

STL4200 

6,829,500 

569,125 

569,125 

569,125 

569,125 

569,125 

569,125 

569,125 

569,125 

569,125 

569,125 

569,125 

569,125 

7,170,975 

7,565,379 

Transfers and grants 

4300 

STL4300 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Other expenditure 

4400 

STL4400 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Loss on disposal of PPE 

4500 

STL4500 
















Total Expenditure 


10,816,886 

899,387 

899,387 

899,387 

899,387 

899,387 

913,933 

899,387 

899,387 

899,387 

899,387 

899,387 

909,083 

11,313,143 

11,871,284 



















Surplus/(Deficit) 



(10,816,886) 

(899,387) 

(899,387) 

(899,387) 

(899,387) 

(899,387) 

(913,933) 

(899,387) 

(899,387) 

(899,387) 

(899,387) 

(899,387) 

(909,083) 

(11,313,143) 

(11,871,284) 

Transfers recognised - capital 

1610 

STL1610 

4,300,000 

1,161,000 

- 

- 

- 

- 

1,720,000 

- 

- 

1,419,000 

- 

- 

- 

6,720,000 

5,900,000 

Contributions recognised - capital 



- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Contributed assets 

1620 

STL1620 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after capital transfers & 
contributions 



(6,516,886) 

261,613 

(899,387) 

(899,387) 

(899,387) 

(899,387) 

806,067 

(899,387) 

(899,387) 

519,613 

(899,387) 

(899,387) 

(909,083) 

(4,593,143) 

(5,971,284) 

Taxation 

5500 

STL5500 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

Surplus/(Deficit) after taxation 



(6,516,886) 

261,613 

(899,387) 

(899,387) 

(899,387) 

(899,387) 

806,067 

(899,387) 

(899,387) 

519,613 

(899,387) 

(899,387) 

(909,083) 

(4,593,143) 

(5,971,284) 

Attributable to minorities 


















Surplus/(Deficit) attributable to municipality 



(6,516,886) 

261,613 

(899,387) 

(899,387) 

(899,387) 

(899,387) 

806,067 

(899,387) 

(899,387) 

519,613 

(899,387) 

(899,387) 

(909,083) 

(4,593,143) 

(5,971,284) 

Share of surplus/ (deficit) of associate 


















Surplus/(Deficit) for the year 


(6,516,886) 

261,613 

(899,387) 

(899,387) 

(899,387) 

(899,387) 

806,067 

(899,387) 

(899,387) 

519,613 

(899,387) 

(899,387) 

(909,083) 

(4,593,143) 

(5,971,284) 








OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUBTOWN PLANNING 


Revenue Bv Source 


Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 



[ 2019/20 Medium Term Revenue & Expenditure Framework 

Budget Year 
2019/20 

SDBIPJUL 

SDBIPAUG 

SDBIP SEP 

SDBIPOCT 

SDBIP NOV 

SDBIP DEC 

SDBIP JAN 

SDBIP FEB 

SDBIP MAR 

SDBIPAPR 

SDBIP MAY 

SDBIPJUN 

BudgetYear 
2020/21 

Budget Year 
2021/22 


2,184,578 182,049 182,049 182,049 182,049 182,049 182,049 182,049 182,049 182,049 182,049 182,049 182,039 2,283,631 2,409,231 

2,184,578 182,049 182,049 182,049 182,049 182,049 182,049 182,049 182,049 182,049 182,049 182,049 182,039 2,283,631 2,409,231 



11,741,198 1,048,1 


955,165 971,1 


954,165 947,1 


934,165 1,019,165 948,165 1,007,165 954,165 978,434 1,024,114 12,504,377 13,335,918 



265,837 

22,153 

22,153 

22,153 

22,153 

22,153 

22,153 

22,153 

22,153 

22,153 

22,153 

22,153 

22,154 

271,154 

276,577 

9,117 

- 

" 

- 

- 

- 

5,470 

- 

- 

- 

- 

- 

3,647 

9,117 

9,117 

255,500 

21,292 

21,292 

21,292 

21,292 

21,292 

21,292 

21,292 

21,292 

21,292 

21,292 

21,292 

21,288 

268,275 

283,030 

3,339,540 

210,000 

212,230 

689,813 

212,230 

259,615 

376,215 

454,367 

302,115 

304,390 

251,680 

47,385 

19,500 

3,525,517 

3,546,463 

336,308 

21,834 

43,831 

19,641 

41,149 

22,788 

26,177 

38,559 

26,529 

21,958 

26,351 

22,602 

24,889 

353,079 

372,433 

15,947,500 

1,323,444 

1,254,671 

1,724,064 

1,250,989 

1,273,013 

1,385,472 

1,555,536 

1,320,254 

1,376,958 

1,275,641 

1,091,866 

1,115,592 

16,931,519 

17,823,538 
















(13,762,922) 

(1,141,395) 

(1,072,622) 

(1,542,015) 

(1,068,940) 

(1,090,964) 

(1,203,423) 

(1,373,487) 

(1,138,205) 

(1,194,909) 

(1,093,592) 

(909,817) 

(933,553) 

(14,647,888) 

(15,414,307) 


(13,762,922) (1,141,395) (1,072,622) (1,542,015) (1,068,940) (1,090,964) (1,203,423) (1,373,487) (1,138,205) (1,194,909) (1,093,592) (909,817) (933,553) (14,647,888) (15,414,307) 


(13,762,922) 

(1,141,395) 

(1,072,622) 

(1,542,015) 

(1,068,940) 

(1,090,964) 

(1,203,423) 

(1,373,487) 

(1,138,205) 

(1,194,909) 

(1,093,592) 

(909,817) 

(933,553) 

(14,647,888) 

(15,414,307) 
















(13,762,922) 

(1,141,395) 

(1,072,622) 

(1,542,015) 

(1,068,940) 

(1,090,964) 

(1,203,423) 

(1,373,487) 

(1,138,205) 

(1,194,909) 

(1,093,592) 

(909,817) 

(933,553) 

(14,647,888) 

(15,414,307) 
















(13,762,922) 

(1,141,395) 

(1,072,622) 

(1,542,015) 

(1,068,940) 

(1,090,964) 

(1,203,423) 

(1,373,487) 

(1,138,205) 

(1,194,909) 

(1,093,592) 

(909,817) 

(933,553) 

(14,647,888) 

(15,414,307) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


WASTE WATER TREATMENT 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


NT 

KEY 

0200 

WWT0200 

0401 

WWT0401 

0402 

WWT0402 

0403 

WWT0403 

0404 

WWT0404 

0400 

WWT0400 

2000 

WWT2000 

0700 

WWT0700 

0800 

WWT0800 

1000 

WWT1000 

1100 

WWT1100 

1300 

WWT1300 

1400 

WWT1400 

1500 

WWT1500 

1600 

WWT1600 

1700 

WWT1700 

1800 

WWT1800 


Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 


22,796,317 1,888,561 1,852,161 1,830,161 1,841,161 1,868,161 1,904,161 1,847,661 1,842,161 1,947,161 1,886,463 1,899,696 2,188,809 


24,278,080 25,892,573 


8,255,894 

3,666,542 

687,991 

687,991 

687,991 

687,991 

687,991 

687,991 

2,199,925 

687,991 

687,991 

687,991 

687,991 

687,991 

687,993 

1,466,617 

8,421,010 

8,657,212 

8,589,430 

9,250,856 

1,183,022 

5,486,256 

98,585 

443,343 

98,585 

441,343 

98,585 

441,343 

98,585 

443,343 

98,585 

442,396 

98,585 

441,343 

98,585 

443,343 

98,585 

441,343 

98,585 

442,396 

98,585 

445,343 

98,585 

441,343 

98,587 

619,377 

1,260,299 

5,771,230 

1,345,203 

6,088,843 

612,079 

26,312 

71,802 

277,156 

26,312 

26,312 

26,312 

26,312 

26,312 

26,312 

26,312 

26,312 

26,313 

643,343 

679,179 

42,000,110 

3,144,792 

3,151,882 

3,335,236 

3,097,392 

3,123,445 

5,358,317 

3,103,892 

3,096,392 

3,202,445 

3,144,694 

3,153,927 

5,087,696 

49,031,174 

51,846,084 
















(42,000,110) 

(3,144,792) 

(3,151,882) 

(3,335,236) 

(3,097,392) 

(3,123,445) 

(5,358,317) 

(3,103,892) 

(3,096,392) 

(3,202,445) 

(3,144,694) 

(3,153,927) 

(5,087,696) 

(49,031,174) 

(51,846,084) 


(42,000,110) (3,144,792) (3,151,882) (3,335,236) (3,097,392) (3,123,445) (5,358,317) (3,103,892) (3,096,392) (3,202,445) (3,144,694) (3,153,927) (5,087,6 


(49,031,174) (51,846,084) 


(42,000,110) (3,144,792) (3,151,882) (3,335,236) (3,097,392) (3,123,445) (5,358,317) (3,103,892) (3,096,392) (3,202,445) (3,144,694) (3,153,927) (5,087,6 

(42,000,110) (3,144,792) (3,151,882) (3,335,236) (3,097,392) (3,123,445) (5,358,317) (3,103,892) (3,096,392) (3,202,445) (3,144,694) (3,153,927) (5,087,6 

(42,000,110) (3,144,792) (3,151,882) (3,335,236) (3,097,392) (3,123,445) (5,358,317) (3,103,892) (3,096,392) (3,202,445) (3,144,694) (3,153,927) (5,087,6 


(49,031,174) (51,846,084) 
(49,031,174) (51,846,084) 
(49,031,174) (51,846,084) 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB WATER DISTRIBUTION 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


WD 

NT 

KEY 

0200 

WD0200 

0401 

WD0401 

0402 

WD0402 

0403 

WD0403 

0404 

WD0404 

0400 

WD0400 

2000 

WD2000 

0700 

WD0700 

0800 

WD0800 

1000 

WD1000 

1100 

WD1100 

1300 

WD1300 

1400 

WD1400 

1500 

WD1500 

1600 

WD1600 

1700 

WD1700 

1800 

WD1800 


3000 

WD3000 

3400 

WD3400 

3500 

WD3500 

3700 

WD3700 

3900 

WD3900 

4100 

WD4100 

4110 

WD4110 

4200 

WD4200 

4300 

WD4300 

4400 

WD4400 

4500 

WD4500 


1610 

WD1610 

1620 

WD1620 

5500 

WD5500 



Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR 


Budget Year Budget Year 
2020/21 2021/22 


105,548,742 111,876,179 


754,878 

62,906 

62,906 

62,906 

62,906 

62,906 

62,906 

62,906 

62,906 

62,906 

62,906 

62,906 

62,912 

796,397 

840,202 

18,185 

1,515 

1,515 

1,515 

1,515 

1,515 

1,515 

1,515 

1,515 

1,515 

1,515 

1,515 

1,520 

19,276 

20,336 


25,646,085 7,777,534 - 6,221,985 - - 11,646,566 - 27,954,233 30,470,114 

920,000 76,667 76,667 76,667 76,667 76,667 76,667 76,667 76,667 76,667 76,667 76,667 76,663 959,650 1,006,506 

126,455,710 15,856,107 8,078,573 8,078,573 9,045,253 9,045,253 16,233,914 9,045,253 8,078,573 19,725,139 8,078,573 8,078,573 7,111,926 135,278,298 144,213,337 


21,631,179 1,835,419 1,753,819 1,774,486 1,810,486 1,783,319 1,826,819 1,779,486 1,802,030 1,768,394 1,763,552 1,802,602 1,930,767 24,037,572 25,636,401 

1,830,239 ___________ 1,830,239 1,921,750 2,027,446 

9,705,176 808,766 808,766 808,766 808,766 808,766 808,766 808,766 808,766 808,766 808,766 808,766 808,750 9,899,280 10,097,267 

5,048,248 _____ 3,028,948 _____ 2,019,300 6,488,663 7,254,175 

13,604,388 952,307 1,088,351 1,088,351 1,224,395 1,224,395 1,360,439 1,224,395 1,224,395 1,088,351 1,088,351 1,088,351 952,307 15,385,470 16,289,985 


761,300 63,441 63,441 63,441 63,441 63,441 63,441 63,441 63,441 63,441 


63,441 63,441 


18,231,421 2,977,617 2,977,617 2,477,617 977,617 977,617 1,177,617 977,617 1,277,617 1,477,617 977,617 977,617 977,634 

933,340 56,049 73,474 299,389 56,049 56,049 56,049 56,049 56,049 56,049 56,049 56,049 56,036 


71,745,291 6,693,599 6,765,4 


6,512,050 4,940,754 4,913,587 8,322,079 4,909,754 5,232,298 5,262,618 4,757,776 4,796,826 8,638,482 76,066,1 


7,111,926 

135,278,298 

144,213,337 

1,930,767 

24,037,572 

25,636,401 

1,830,239 

1,921,750 

2,027,446 

808,750 

9,899,280 

10,097,267 

2,019,300 

6,488,663 

7,254,175 

952,307 

15,385,470 

16,289,985 

63,449 

799,365 

843,331 

977,634 

16,554,992 

17,471,557 

56,036 

979,606 

1,032,933 

8,638,482 

76,066,698 

80,653,095 




(1,526,556) 

59,211,600 

63,560,242 

- 

25,000,000 

35,500,000 


54,710,419 9,162,508 1,313,105 1,566,523 4,104,499 4,131,666 7,911,835 4,135,499 2,846,275 14,462,521 3,320,797 3,281,747 (1,526,556) 59,211,600 63,560,242 

20,600,000 10,300,000 - - 6,180,000 - 4,120,000 - 25,000,000 35,500,000 


75,310,419 19,462,508 1,313,105 1,566,523 10,284,499 4,131,666 7,911,835 4,135,499 2,846,275 18,582,521 3,320,797 3,281,747 (1,526,556) 84,211,600 99,060,242 


75,310,419 

19,462,508 

1,313,105 

1,566,523 

10,284,499 

4,131,666 

7,911,835 

4,135,499 

2,846,275 

18,582,521 

3,320,797 

3,281,747 

(1,526,556) 

84,211,600 

99,060,242 
















75,310,419 

19,462,508 

1,313,105 

1,566,523 

10,284,499 

4,131,666 

7,911,835 

4,135,499 

2,846,275 

18,582,521 

3,320,797 

3,281,747 

(1,526,556) 

84,211,600 

99,060,242 
















75,310,419 

19,462,508 

1,313,105 

1,566,523 

10,284,499 

4,131,666 

7,911,835 

4,135,499 

2,846,275 

18,582,521 

3,320,797 

3,281,747 

(1,526,556) 

84,211,600 

99,060,242 
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OPEX SERVICE DELIVERY IMPLEMENTATION PLAN - 2019/2020 


SUB WATER PURIFICATION 

Rthousand 

Revenue By Source 

Property rates 

Service charges - electricity revenue 
Service charges - water revenue 
Service charges - sanitation revenue 
Service charges - refuse revenue 
Service charges - other 
Less Income Forgone 
Rental of facilities and equipment 
Interest earned - external investments 
Interest earned - outstanding debtors 
Dividends received 
Fines 

Licences and permits 
Agency services 

Transfers recognised - operational 

Other revenue 

Gains on disposal of PPE 

Total Revenue (excluding capital transfers and 
contributions) 


Employee related costs 
Remuneration of councillors 
Debt impairment 
Depreciation & asset impairment 
Finance charges 
Bulk purchases 
Other materials 
Contracted services 
Transfers and grants 
Other expenditure 
Loss on disposal of PPE 
Total Expenditure 

Surplus/(Deficit) 

Transfers recognised - capital 
Contributions recognised - capital 
Contributed assets 

Surplus/(Deficit) after capital transfers & 
contributions 

Taxation 

Surplus/(Deficit) after taxation 
Attributable to minorities 
Surplus/(Deficit) attributable to municipality 
Share of surplus/ (deficit) of associate 

Surplus/(Deficit) for the year 


NT 

KEY 

0200 

WP0200 

0401 

WP0401 

0402 

WP0402 

0403 

WP0403 

0404 

WP0404 

0400 

WP0400 

2000 

WP2000 

0700 

WP0700 

0800 

WP0800 

1000 

WP1000 

1100 

WP1100 

1300 

WP1300 

1400 

WP1400 

1500 

WP1500 

1600 

WP1600 

1700 

WP1700 

1800 

WP1800 


Budget Year 
2019/20 


2019/20 Medium Term Revenue & Expenditure Framework 

SDBIPJUL I SDBIPAUG I SDBIP SEP I SDBIPOCT I SDBIP NOV I SDBIP DEC I SDBIPJAN I SDBIP FEB I SDBIP MAR I SDBIPAPR I SDBIP MAY I SDBIPJUN 


Budget Year Budget Year 


16,354,763 1,344,835 1,327,735 1,348,585 1,329,085 1,310,085 1,364,885 1,343,985 1,368,585 1,308,293 1,368,104 1,362,897 1,577,6 


17,418,088 18,576,630 


10,523,421 

876,954 

876,954 

876,954 

876,954 

876,954 

876,954 

876,954 

876,954 

876,954 

876,954 

876,954 

876,927 

10,733,891 

10,948,568 

1,759,923 

- 

- 

- 

- 

- 

1,055,954 

- 

- 

- 

- 

- 

703,969 

1,678,519 

1,612,145 

5,099,687 

423,942 

423,942 

424,142 

424,342 

424,342 

425,342 

425,342 

426,942 

426,942 

424,642 

424,790 

424,977 

5,854,673 

6,176,680 

5,085,494 

410,162 

410,162 

417,832 

410,162 

412,130 

410,162 

410,162 

560,162 

412,130 

410,162 

410,162 

412,106 

5,339,771 

5,633,459 

821,523 

47,924 

78,524 

263,769 

47,924 

47,924 

47,924 

47,924 

47,924 

47,924 

47,924 

47,924 

47,914 

863,214 

911,182 

39,644,811 

3,103,817 

3,117,317 

3,331,282 

3,088,467 

3,071,435 

4,181,221 

3,104,367 

3,280,567 

3,072,243 

3,127,786 

3,122,727 

4,043,582 

41,888,156 

43,858,664 
















(39,644,811) 

(3,103,817) 

(3,117,317) 

(3,331,282) 

(3,088,467) 

(3,071,435) 

(4,181,221) 

(3,104,367) 

(3,280,567) 

(3,072,243) 

(3,127,786) 

(3,122,727) 

(4,043,582) 

(41,888,156) 

(43,858,664) 

9,400,000 

4,700,000 

- 

- 

2,820,000 

- 

- 

- 

- 

1,880,000 

- 

- 

- 

- 

- 


(30,244,811) 1,596,183 (3,117,317) (3,331,282) (268,467) (3,071,435) (4,181,221) (3,104,367) (3,280,567) (1,192,243) (3,127,786) (3,122,727) (4,043,582) (41,888,156) (43,858,664) 


(30,244,811) 

1,596,183 

(3,117,317) 

(3,331,282) 

(268,467) 

(3,071,435) 

(4,181,221) 

(3,104,367) 

(3,280,567) 

(1,192,243) 

(3,127,786) 

(3,122,727) 

(4,043,582) 

(41,888,156) 

(43,858,664) 
















(30,244,811) 

1,596,183 

(3,117,317) 

(3,331,282) 

(268,467) 

(3,071,435) 

(4,181,221) 

(3,104,367) 

(3,280,567) 

(1,192,243) 

(3,127,786) 

(3,122,727) 

(4,043,582) 

(41,888,156) 

(43,858,664) 
















(30,244,811) 

1,596,183 

(3,117,317) 

(3,331,282) 

(268,467) 

(3,071,435) 

(4,181,221) 

(3,104,367) 

(3,280,567) 

(1,192,243) 

(3,127,786) 

(3,122,727) 

(4,043,582) 

(41,888,156) 

(43,858,664) 
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MONTHLY 
PROJECTIONS FOR 
CAPITAL EXPENDITURE 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

IDP COST 

Project number 

DELIVERABLE 

WARD 

Funding 

Source 

Budget19/20 

100: Council 

Furniture and Office 

Equipment 

Infrastructure 
Development and Service 
Delivery 

Mayor and Council 

Continuously respond and 
communicate with 

communities. 

6 

100 

P1200003 

P1200003-Replace 
Furniture & Office 
Equipment (100/...) 

Administrative or Head 
Office (Including Satellite 
Offices) 

CRR(REV) 


100: Council 

Transport Assets 

Infrastructure 
Development and Service 
Delivery 

Mayor and Council 

Continuously respond and 
communicate with 

communities. 

6 

100 

P2000119 

P2000119: Trailer for 
Mayoral Outreaches: 100 

Administrative or Head 
Office (Including Satellite 
Offices) 

CRR 


Administrative or Head 
Office (Including Satellite 
Offices) 












100: Council 

Other Assets 

Infrastructure 
Development and Service 
Delivery 

Mayor and Council 

Continuously respond and 
communicate with 

communities. 

6 

100 

P0008296 

P0008296-Executive 
Support Vehicle (100/...) 

Whole of the Municipality 

CRR 


100: Council 

Other Assets 

Spatial and Community 
Development 

Mayor and Council 

Continuously respond and 
communicate with 

communities. 

6 

100 

P2000109 

P2000109: Upgrade offices 
of council: 100 

Whole of the Municipality 

CRR(REV) 

200 000.00 

Whole of the Municipality 











200 000.00 
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COST 

CENTRE 

Project number 

DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

Approved 

Approved 

Approved 

100 

P1200003 

P1200003-Replace 
Furniture & Office 
Equipment (100/...) 


















100 

P2000119 

P2000119: Trailer for 
Mayoral Outreaches: 100 














500 000.00 




















500 000.00 




100 

P0008296 

P0008296-Executive 
Support Vehicle (100/...) 














800 000.00 




100 

P2000109 

P2000109: Upgrade offices 
of council: 100 







200 000.00 






200 000.00 














200 000.00 






200 000.00 

800 000.00 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Municipal ManagerTown Secretary 
and Chief Executive: (110) Municipal 
Manaqer 

Furniture and Office Equipment 

Good Governace and Public Participation 

Municipal ManagerTown 
Secretary and Chief 

Executive 

Promote Effective Governance processes 
and planning. 

6 

110 

P1200007 

P1200007-Fumiture & Office 
Equipment (110/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR(REV) 

25 000 

Municipal ManagerTown Secretary 
and Chief Executive: (113) Executive 
Director Corporate Services 

Furniture and Office Equipment 

Infrastructure Development and Service 
Delivery 

Municipal ManagerTown 
Secretary and Chief 

Executive 

Sustain good Corporate Governance 
through effective and accountable clean 
administration. 

6 

113 

P2000018 

P2000018: Replace furniture and 
equipment: 113 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR(REV) 

20 000 

Municipal Manager Town Secretary 
and Chief Executive: (110) Municipal 
Manager Total 











45 000 

Municipal Manager Town Secretary 
and Chief Executive: (112) Executive 
Director Infrastructure Services 

Furniture and Office Equipment 

Infrastructure Development and Service 
Delivery 

Municipal ManagerTown 
Secretary and Chief 

Executive 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

112 

P2000029 

P2000029: Replace furniture 
&office equipment: 112 

Whole of the 
Municipality 

CRR(REV) 

30 000 

Whole of the Municipality 











30 000 

Municipal ManagerTotal 











75 000 
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COST 

CENTRE 

Project 

number 

DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

110 

P1200007 

P1200007-Furniture & Office 
Equipment (110/...) 




25 000 









25 000 





113 

P2000018 

P2000018: Replace furniture and 
equipment: 113 





20 000 








20 000 











25 000 

20 000 








45 000 





112 

P2000029 

P2000029: Replace furniture 
&office equipment: 112 



30 000 










30 000 










30 000 










30 000 










30 000 

25 000 

20 000 








75 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget19/20 

Govemance 
Function: (108) 
Internal Audit 

Furniture and 

Office Equipment 

Good Governace 

and Public 
Participation 

Governance 

Function 

Oversee the 

achievement of 
good governance 

6 

108 

P1200006 

P1200006-Replace 
Furniture & Equipment 
(108/...) 

Administrative or 

Head Office 
(Including 

CRR(REV) 

40 000.00 

ijovernance 

Function: (108) 
Internal Audit Total 











40 000.00 
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COST 

CENTRE 

Project 

number 

DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

108 

P1200006 

P1200006-Replace 
Furniture & Equipment 
(108/...) 



40 000.00 










40 000.00 










40 000.00 










40 000.00 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDPCODE 

COST 

CENTRE 

Project number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget19/20 

Information Technology 

Computer Equipment 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P0008003 

P0008003-Server New IT 
Systems (122/...) 

Administrative or Head Office 
(Including Satellite Offices) 

CRR 


Information Technology 

Computer Equipment 

Spatial and Community 
Development 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P0008197 

P0008197-Computer 
Systems (122/...) 

Administrative or Head Office 
(Including Satellite Offices) 

CRR(REV) 

1130 000.00 

Information Technology 

Computer Equipment 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P0008198 

P0008198-Renewal 

Printers (122/...) 

Administrative or Head Office 
(Including Satellite Offices) 

CRR(REV) 

125 000.00 

Information Technology 

Furniture and Office 
Equipment 

Spatial and Community 
Development 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P1100042 

P1100042-Replace 

Furniture & Office 
Equipment (122/...) 

Administrative or Head Office 
(Including Satellite Offices) 

CRR(REV) 

15 000.00 

Information Technology 

Machinery and Equipment 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P1200014 

P1200014-lnstruments & 
Tools for ICT (122/...) 

Administrative or Head Office 
(Including Satellite Offices) 

CRR(REV) 

15 000.00 

Information Technology 

Machinery and Equipment 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P1200019 

P1200019-Replace 2 Way 
Radios (122/...) 

Administrative or Head Office 
(Including Satellite Offices) 

CRR(REV) 

100 000.00 

Information Technology 

Other Assets 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P1200020 

P1200020-Airdown 

Blowers For Server Room 
(122/...) 

Administrative or Head Office 
(Including Satellite Offices) 

CRR 


Information Technology 

Computer Equipment 

Infrastructure Development 
and Service Delivery 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P2000094 

P2000094: Pressuer 

Sealer:122 

Administrative or Head Office 
(Including Satellite Offices) 

CRR(REV) 

160 000.00 

Information Technology 

Computer Equipment 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P2000098 

P2000098: Replace Audio 
Visual equipment:122 

Administrative or Head Office 
(Including Satellite Offices) 

CRR 

1 200 000.00 

Information Technology 

Computer Equipment 

Infrastructure Development 
and Service Delivery 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P2000149 

P2000149: Replace of Core 
Distribution and Access 
Network:12 

Administrative or Head Office 
(Including Satellite Offices) 

CRR 


Administrative or Head 

Office Total 






2 745 000.00 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDPCODE 

COST 

CENTRE 

Project number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget19/20 

Information Technology 

Computer Equipment 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P0000001 

POOOOOOl-Backbone 
Infrastructure & VOIP 
(122/...) 

Whole of the Municipality 

CRR 

11 950 000.00 

Information Technology 

Computer Equipment 

Infrastructure Development 
and Service Delivery 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P0008157 

P0008157-Communication 

To External Facilities 
(122/...) 

Whole of the Municipality 

CRR 


Information Technology 

Computer Equipment 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P0008199 

P0008199-Scan ners 
(122/...) 

Whole of the Municipality 

CRR(REV) 

90 000.00 

Information Technology 

Computer Equipment 

Spatial and Community 
Development 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P1000193 

P1000193-Projector & 
Screen (122/...) 

Whole of the Municipality 

CRR(REV) 

15 000.00 

Information Technology 

Computer Equipment 

Infrastructure Development 
and Service Delivery 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P1900043 

P1900043 Computer Equip 
UPS (122/...) 

Whole of the Municipality 

CRR(REV) 

210 000.00 

Information Technology 

Intangible Assets 

Financial Viability and 
Management 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
dean administration. 

6 

122 

P1900056 

P1900056 Detection & 
Network Vulreability 

System : 122 

Whole of the Municipality 

CRR 

2 660 000.00 

Information Technology 

Computer Equipment 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P1900102 

P1900102: Fibre 

connection: 122 

Whole of the Municipality 

CRR 

700 000.00 

Information Technology 

Intangible Assets 

Spatial and Community 
Development 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P1900111 

P1900111: 24 Hour Control 
Room System: 122 

Whole of the Municipality 

CRR 

3 000 000.00 

Information Technology 

Computer Equipment 

Infrastructure Development 
and Service Delivery 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P2000095 

P2000095: High Mast 
Tower: 122 

Whole of the Municipality 

CRR(REV) 

450 000.00 

Information Technology 

Computer Equipment 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P2000096 

P2000096: Corporate and 
Guest Wireless LAN 
internal: 122 

Whole of the Municipality 

CRR 

2 500 000.00 

Information Technology 

Computer Equipment 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P2000097 

P2000097: Replace 
Projectors at Banquet 

Hall: 122 

Whole of the Municipality 

CRR(REV) 

420 000.00 

Information Technology 

Intangible Assets 

Good Governace and Public 
Participation 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P2000099 

P2000099: All inclusive 
Monitoring and Reporting 
system: 122 

Whole of the Municipality 

CRR 

1 000 000.00 

Information Technology 

Computer Equipment 

Spatial and Community 
Development 

Information Technology 

Sustain good Corporate Governance 
through effective and accountable 
clean administration. 

6 

122 

P2000104 

P2000104: Communication 

To External Facilities: 122 

Whole of the Municipality 

CRR 

550 000.00 

Whole of the Municipality 
Total 











23 545 000.00 

Information Technology 
Total 











26 290 000.00 
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COST 

CENTRE 

Project number 

DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

122 

P0008003 

P0008003-Server New IT 
Systems (122/...) 















600 000.00 



122 

P0008197 

P0008197-Computer 
Systems (122/...) 



350 000.00 




350 000.00 



430 000.00 



1130 000.00 

780 000.00 

1 029 996.00 

830 000.00 

850 000.00 

122 

P0008198 

P0008198-Renewal 

Printers (122/...) 





125 000.00 








125 000.00 

60 000.00 

60 000.00 

60 000.00 

60 000.00 

122 

P1100042 

P1100042-Replace 

Furniture & Office 
Equipment (122/...) 

15 000.00 












15 000.00 

9 996.00 

9 996.00 

10 000.00 

10 000.00 

122 

P1200014 

P1200014-lnstruments & 
Tools for ICT (122/...) 




15 000.00 









15 000.00 

15 000.00 

15 000.00 

15 000.00 

15 000.00 

122 

P1200019 

P1200019-Replace 2 Way 
Radios (122/...) 





100 000.00 








100 000.00 

80 004.00 

80 004.00 

80 000.00 

80 000.00 

122 

P1200020 

P1200020-Airdown 

Blowers For Server Room 
(122/...) 


















122 

P2000094 

P2000094: Pressuer 

Sealer:122 





160 000.00 








160 000.00 





122 

P2000098 

P2000098: Replace Audio 
Visual equipment:122 



1 200 000.00 










1 200 000.00 





122 

P2000149 

P2000149: Replace of Core 
Distribution and Access 
Network:12 

















15 000 000.00 




15 000.00 


1 550 000.00 

15 000.00 

385 000.00 


350 000.00 



430 000.00 



2 745 000.00 

945 000.00 

1 794 996.00 

995 000.00 

16 015 000.00 
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COST 

CENTRE 

Project number 

DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

122 

P0000001 

POOOOOOl-Backbone 
Infrastructure & VOIP 
(122/...) 



150 000.00 

300 000.00 

500 000.00 

500 000.00 

750 000.00 

1 000 000.00 

1 500 000.00 

2 000 000.00 

2 000 000.00 

3 250 000.00 

11 950 000.00 





122 

P0008157 

P0008157-Communication 

To External Facilities 
(122/...) 














249 996.00 

249 996.00 

250 000.00 

250 000.00 

122 

P0008199 

P0008199-Scanners 

(122/...) 

90 000.00 












90 000.00 

30 300.00 

35 004.00 

35 000.00 


122 

P1000193 

P1000193-Projector & 
Screen (122/...) 

15 000.00 












15 000.00 





122 

P1900043 

P1900043 Computer Equip 
UPS (122/...) 





210 000.00 








210 000.00 

219 996.00 

80 004.00 

220 000.00 

220 000.00 

122 

P1900056 

P1900056 Detection & 
Network Vulreability 

System : 122 

400 000.00 

500 000.00 

500 000.00 

500 000.00 

500 000.00 

260 000.00 







2 660 000.00 





122 

P1900102 

P1900102: Fibre 

connection: 122 




700 000.00 









700 000.00 





122 

P1900111 

P1900111:24 HourControl 
Room System: 122 








500 000.00 

500 000.00 

500 000.00 

500 000.00 

1 000 000.00 

3 000 000.00 





122 

P2000095 

P2000095: High Mast 
Tower: 122 





150 000.00 



150 000.00 



150 000.00 


450 000.00 





122 

P2000096 

P2000096: Corporate and 
Guest Wireless LAN 
internal: 122 







2 500 000.00 






2 500 000.00 





122 

P2000097 

P2000097: Replace 
Projectors at Banquet 

Hall: 122 




420 000.00 









420 000.00 





122 

P2000099 

P2000099: All inclusive 
Monitoring and Reporting 
system: 122 







1 000 000.00 






1 000 000.00 

5 000 004.00 




122 

P2000104 

P2000104: Communication 

To External Facilities: 122 





550 000.00 








550 000.00 








505 000.00 

500 000.00 

650 000.00 

1 920 000.00 

1 910 000.00 

760 000.00 

4 250 000.00 

1 650 000.00 

2 000 000.00 

2 500 000.00 

2 650 000.00 

4 250 000.00 

23 545 000.00 

5 500 296.00 

365 004.00 

505 000.00 

470 000.00 




520 000.00 

500 000.00 

2 200 000.00 

1 935 000.00 

2 295 000.00 

760 000.00 

4 600 000.00 

1 650 000.00 

2 000 000.00 

2 930 000.00 

2 650 000.00 

4 250 000.00 

26 290 000.00 

6 445 296.00 

2 160 000.00 

1 500 000.00 

16 485 000.00 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP CODE 

COST CENTRE 

Project number 

DELIVERABLE 

WARD 

Funding Source 
Concept 

Budget 19/20 

Housing: (452) Human 
Settlement 

Fumiture and Office 
Equipment 

Financial Viability and 
Management 

Housing 

Plan and Develop intergrated and 
sustainable human settlements and rural 

areas. 

2 

452 

P1000283 

P1000283-Replace 
Furniture & Office 
Equipment (452/...) 

Administrative or Head 
Office (Including Satellite 
Offices) 

CRR(REV) 


Housing: (454) Municipal 
Arreditation Grant 

Furniture and Office 
Equipment 

Infrastructure Development and 
Service Delivery 

Housinq 

Plan and Develop intergrated and 
sustainable human settlements and rural 

areas. 

2 

454 

P2000102 

P2000102: New Orga 
bulk filers: 454 

Administrative or Head 
Office (Including Satellite 
Offices) 

CRR(REV) 

100 000 

Housing: (454) Municipal 
Arreditation Grant 

Machinery and Equipment 

Spatial and Community 
Development 

Housinq 

Plan and Develop intergrated and 
sustainable human settlements and rural 

areas. 

2 

454 

P2000103 

P2000103: New Sign 
Boards: 454 

Administrative or Head 
Office (Including Satellite 
Offices) 

CRR(REV) 

100 000 

Administrative or Head 
Office 











200 000 

Housing: (454) Municipal 
Arreditation Grant 

Transport Assets 

Good Governace and Public 
Participation 

Housinq 

Plan and Develop intergrated and 
sustainable human settlements and rural 

areas. 

2 

454 

P2000101 

P2000101: Transport 
Assets Sedan: 454 

Whole of the Municipalitv 

Housing Accreditation 
qrant 

220 000 

Whole of the 

Municipality 











220 000 

Housing Totals 











420 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 

22/23 

Approved 

23/24 

P1000283-Replace 
Furniture & Office 
Equipment (452/...) 


















P2000102: New Orga 
bulk filers: 454 




100 000 









100 000 

100 000 

100 000 

100 000 

100 000 

P2000103: New Sign 
Boards: 454 




100 000 









100 000 

100 000 

100 000 

100 000 

100 000 





200 000 









200 000 

200 000 

200 000 

200 000 

200 000 

P2000101: Transport 
Assets Sedan: 454 





220 000 








220 000 









. 

220 000 


. 

. 

. 

. 

. 


220 000 


. 


. 





200 000 

220 000 

. 

. 

. 

. 

. 

. 


420 000 

200 000 

200 000 

200 000 

200 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Libraries and Archives: (140) Libraries 
& Archives 

Community Assets 

Infrastructure Development and Service 
Delivery 

Libraries and Archives 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

140 

P2000106 

P2000106: Fence at Blinkpan 
Library W4: 140 

Ward 6 

CRR 


Libraries and Archives: (140) Libraries 
& Archives 

Community Assets 

Infrastructure Development and Service 
Delivery 

Libraries and Archives 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

140 

P2000106 

P2000106: Fence at Blinkpan 
Library W4: 140 

Ward 6 

CRR 

250 000 

Ward 6 











250 000 

Libraries and Archives: (140) Libraries 
& Archives 

Community Assets 

Spatial and Community Development 

Libraries and Archives 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

140 

P2000107 

P2000107: Fence at Reitkuil 
Library W7: 140 

Ward 7 

CRR 

240 000 

Ward 7 











240 000 

Libraries and Archives: (140) Libraries 
& Archives 

Furniture and Office Equipment 

Infrastructure Development and Service 
Delivery 

Libraries and Archives 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

140 

P0008192 

P0008192 Purchase Library 

Books (140/...) 

Whole of the 
Municipality 

CRR(REV) 

540 000 

Libraries and Archives: (140) Libraries 
& Archives 

Furniture and Office Equipment 

Spatial and Community Development 

Libraries and Archives 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

140 

P0008193 

P0008193: Purchase Library 
Books: 140 

Whole of the 
Municipality 

CRR 


Libraries and Archives: (140) Libraries 
& Archives 

Community Assets 

Infrastructure Development and Service 
Delivery 

Libraries and Archives 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

140 

P1000188 

P1000188-Replace 

Airconditioners At Libraries 
(140/...) 

Whole of the 
Municipality 

CRR 


Libraries and Archives: (140) Libraries 
& Archives 

Furniture and Office Equipment 

Financial Viability and Manaqement 

Libraries and Archives 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

140 

P1900150 

P1900150 - New Furniture and 
Office Equipment (140/...) 

Whole of the 
Municipality 

CRR(REV) 

100 000 

Whole of the Municipality 











640 000 

Libraries and Archives: (140) 
Libraries & Archives Total 











1 130 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P2000106: Fence at Blinkpan 
Librarv W4: 140 


















P2000106: Fence at Blinkpan 
Library W4: 140 









250 000 




250 000 














250 000 




250 000 





P2000107: Fence at Reitkuil 
Library W7: 140 









240 000 




240 000 

300 000 













240 000 




240 000 

300 000 




P0008192 Purchase Library 

Books (140/...) 









540 000 




540 000 

570 000 

580 000 

600 000 

600 000 

P0008193: Purchase Library 
Books: 140 


















P1000188-Replace 

Airconditioners At Libraries 
(140/...) 


















P1900150 - New Furniture and 
Office Equipment (140/...) 





100 000 








100 000 

100 000 

100 000 

100 000 

100 000 






100 000 




540 000 




640 000 

670 000 

680 000 

700 000 

700 000 






100 000 




1 030 000 




1 130 000 

970 000 

680 000 

700 000 

700 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

300: Licensinq Services 

Community Assets 

Infrastructure Development and Service 
Delivery 

Licensinq and Requlation 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

300 

P0008129 

P0008129-Airconditioners At 
Testinq Station (300/...) 

Admimstrative or 

Head Office 
(Including Satellite 
Offices) 

CRR 


300: Licensinq Services 

Furniture and Office Equipment 

Spatial and Community Development 

Licensinq and Requlation 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

300 

P1000286 

P1000286-Replace Furniture & 
Office Equipment (300/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR(REV) 

20 000 

300: Licensinq Services 

Furniture and Office Equipment 

Infrastructure Development and Service 
Deliverv 

Licensinq and Requlation 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

300 

P1800027 

P1800027-Furniture & Office 
Equipment (300/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR(REV) 

15 000 

300: Licensinq Services 

Machinery and Equipment 

Infrastructure Development and Service 
Deliverv 

Licensinq and Requlation 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

300 

P2000015 

P2000015: Safety Equipment 
(Alarms & Emerqency doors): 300 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Security Services: (311) Security 
Services 

Furniture and Office Equipment 

Infrastructure Development and Service 
Deliverv 

Security Services 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

311 

P2000113 

P2000113: Replace Furniture and 
Office Equipment: 311 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR(REV) 

70 000 

Security Services: (311) Security 
Services 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Security Services 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

311 

P2000123 

P2000123: New Vehicles: 311 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Fire Fighting and Protection: (515) Fire 
Fiqhtninq Services 

Furniture and Office Equipment 

Spatial and Community Development 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P0008314 

P0008314-Furniture & office 
equipment (515/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR(REV) 

25 000 

Fire Fighting and Protection: (515) Fire 
Fiqhtninq Services 

Machinery and Equipment 

Spatial and Community Development 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P1100200 

P1100200-New Fire Equipment 
(515/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR(REV) 


Fire Fighting and Protection: (515) Fire 
Fightning Services 

Intanqible Assets 

Infrastructure Development and Service 
Delivery 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P1600023 

P1600023-Replace Garage Doors 
At Fire Station (515/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Administrative or Head Office 
(Including Satellite Offices) 











130 000 

300: Licensing Services 

Community Assets 

Financial Viability and Manaqement 

Licensinq and Requlation 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

300 

P1400053 

P1400053-Replace Fencing At 
Hendrina Testinq Station (300/.. 

Hendrina 

CRR 


Hendrina 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P0008129-Airconditioners At 
Testinq Station (300/...) 















50 004 



P1000286-Replace Furniture & 
Office Equipment (300/...) 



20 000 










20 000 

20 004 

15 000 

15 000 

15 000 

P1800027-Furniture & Office 
Equipment (300/...) 



15 000 










15 000 





P2000015: Safety Equipment 
(Alarms & Emerqency doors): 300 
















600 000 


P2000113: Replace Furniture and 
Office Equipment: 311 





70 000 








70 000 





P2000123: New Vehicles: 311 














500 004 




P0008314-Furniture & office 
equipment (515/...) 



25 000 










25 000 

24 996 

24 996 

25 000 

25 000 

P1100200-New Fire Equipment 
(515/...) 














90 000 

46 000 

100 000 

100 000 

P1600023-Replace Garage Doors 
At Fire Station (515/...) 





















60 000 


70 000 








130 000 

635 004 

136 000 

740 000 

140 000 

P1400053-Replace Fencing At 
Hendrina Testing Station (300/.. 














2 500 000 


















2 500 000 
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FUNCTION 

PROGRAM NAME 

KPA 

prioritvissue 

Stratenic Obiective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Budget 19/20 

Security Services: (311) Security 
Services 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Security Services 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

311 

P2000114 

P2000114: Traffic Barrier Claws 
W12: 311 

Ward 12 

CRR 

250 000 

Ward 12 











250 000 

300: Licensing Services 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Licensinq and Requlation 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

300 

P0000025 

P0000025-Replace Vehicle 
(300/...) 

Whole of the 
Municipality 

CRR 


300: Licensinq Services 

Furniture and Office Equipment 

Spatial and Community Development 

Licensinq and Requlation 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

300 

P1000284 

P1000284: Bulkfiling cabinets: 

300 

Whole of the 
Municipality 

CRR(REV) 

25 000 

300: Licensing Services 

Furniture and Office Equipment 

Spatial and Community Development 

Licensinq and Requlation 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

300 

P1000284 

P1000284: Bulkfiling cabinets: 

300 

Whole of the 
Municipality 

CRR(REV) 


300: Licensing Services 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Licensinq and Requlation 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

300 

P2000026 

P2000026: New Heavy vehicle 
testinq equipment: 300 

Whole of the 
Municipality 

CRR(REV) 

25 000 

300: Licensing Services 

Furniture and Office Equipment 

Spatial and Community Development 

Licensinq and Requlation 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

300 

P2000108 

P2000108: Purchase of 
information boards at Licensing: 
300 

Whole of the 
Municipality 

CRR(REV) 

20 000 

Security Services: (311) Security 
Services 

Other Assets 

Infrastructure Development and Service 
Delivery 

Security Services 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

311 

P0008202 

P0008202 Portable Guard House 
(311/-) 

Whole of the 
Municipality 

CRR(REV) 

120 000 

Security Services: (311) Security 
Services 

Computer Equipment 

Spatial and Community Development 

Security Services 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

311 

P1500040 

P1500040 Digital Monitoring 
Measures (311/...) 

Whole of the 
Municipality 

CRR(REV) 

3 000 000 

315: Public Safety 

Furniture and Office Equipment 

Spatial and Community Development 

Civil Defence 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

315 

P2000046 

P2000046: Furniture & Office 
Equpment: 315 

Whole of the 
Municipality 

CRR(REV) 

15 000 

315: Public Safety 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Civil Defence 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

315 

P2000077 

P2000077: New Fire Arms: 315 

Whole of the 
Municipality 

CRR(REV) 

115 000 

Informal Settlements: (460) Informal 
Settlement Control 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Informal Settlements 

Plan and Develop intergrated and 
sustainable human settlements and rural 

areas. 

2 

460 

P0008021 

P0008021-Replace motorbikes 
(460/...) 

Whole of the 
Municipality 

CRR 

450 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P2000114: Traffic Barrier Claws 
W12: 311 









250 000 




250 000 














250 000 




250 000 





P0000025-Replace Vehicle 
(300/...) 

















400 000 

P1000284: Bulkfiling cabinets: 

300 




25 000 









25 000 

45 000 

45 000 

45 000 

45 000 

P1000284: Bulkfiling cabinets: 

300 


















P2000026: New Heavy vehicle 
testinq equipment: 300 





25 000 








25 000 





P2000108: Purchase of 
information boards at Licensing: 
300 




20 000 









20 000 

30 000 




P0008202 Portable Guard House 
(311/-) 






120 000 







120 000 

60 000 

60 000 

60 000 

60 000 

P1500040 Digital Monitoring 
Measures (311/...) 












3 000 000 

3 000 000 

2 240 004 

2 312 400 

3 000 000 

2 000 000 

P2000046: Furniture & Office 
Equpment: 315 






15 000 







15 000 





P2000077: New Fire Arms: 315 








115 000 





115 000 

77 496 




P0008021-Replace motorbikes 
(460/...) 






450 000 







450 000 

480 000 

480 000 

500 000 

500 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Obiective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Budget 19/20 

Fire Fighting and Protection: (515) Fire 
Fightning Services 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P0000211 

P0000211-Replace Jaws Rescue 
Set (515/...) 

Whole of the 
Municipality 

CRR 

440 000 

Fire Fighting and Protection: (515) Fire 
Fiqhtninq Services 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P0000221 

P0000221-Replace 4x4 veld fire 
vehicles (515/...) 

Whole of the 
Municipality 

CRR 

750 000 

Fire Fighting and Protection: (515) Fire 
Fightning Services 

Machinery and Equipment 

Spatial and Community Development 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P0008023 

P0008023-Replace Portable 

Pump (515/...) 

Whole of the 
Municipality 

CRR 


Fire Fighting and Protection: (515) Fire 
Fiqhtninq Services 

Machinery and Equipment 

Spatial and Community Development 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P0008024 

P0008024 Replace Skid Units 
(515/...) 

Whole of the 
Municipality 

CRR(REV) 

160 000 

Fire Fighting and Protection: (515) Fire 
Fightning Services 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P0900088 

P0900088-Replace Water Tanker 
(515/...) 

Whole of the 
Municipality 

CRR 


Fire Fighting and Protection: (515) Fire 
Fiqhtninq Services 

Transport Assets 

Spatial and Community Development 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P0900089 

P0900089-Replace Fire Pumper 
(515/...) 

Whole of the 
Municipality 

CRR 

4 200 000 

Fire Fighting and Protection: (515) Fire 
Fiqhtninq Services 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P1100199 

P1100199-Replace Fire 

Equipment (515/...) 

Whole of the 
Municipality 

CRR(REV) 

190 000 

Fire Fighting and Protection: (515) Fire 
Fiqhtninq Services 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P2000034 

P2000034: Hazmat Response 

Unit: 515 

Whole of the 
Municipality 

NDM 

1 800 000 

Fire Fighting and Protection: (515) Fire 
Fightning Services 

Other Assets 

Infrastructure Development and Service 
Delivery 

Fire Fiqhtinq and Protection 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

515 

P2000135 

P2000135: Replace Roof At Fire 
Stations Middel/Hend: 515 

Whole of the 
Municipality 

CRR 


312: Police Forces Traffic and Street 
Parkinq Control 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Police Forces Traffic and 
Street Parkinq Control 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

312 

P2000041 

P2000041: Traffic Calming 
Measures: 312 

Whole of the 
Municipality 

CRR 

365 000 

312: Police Forces Traffic and Street 
Parking Control 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Police Forces Traffic and 
Street Parkinq Control 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

312 

P2000044 

P2000044: Traffic Signals Control 
& Synchronization: 312 

Whole of the 
Municipality 

CRR 

400 000 

312: Police Forces Traffic and Street 
Parkinq Control 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Police Forces Traffic and 
Street Parkinq Control 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

312 

P2000045 

P2000045: Traffic Safety Banners 
& Gazebos: 312 

Whole of the 
Municipality 

CRR 

20 000 

312: Police Forces Traffic and Street 
Parking Control 

Furniture and Office Equipment 

Infrastructure Development and Service 
Delivery 

Police Forces Traffic and 
Street Parking Control 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

312 

P2000042 

P2000042: Replace Furniture & 
Office Equipment: 312 

Whole of the 
Municipality 

CRR(REV) 

35 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P0000211-Replace Jaws Rescue 
Set (515/...) 









440 000 




440 000 



550 000 


P0000221-Replace 4x4 veld fire 
vehicles (515/...) 





750 000 








750 000 

1 200 000 

600 000 

1 200 000 


P0008023-Replace Portable 

Pump (515/...) 


















P0008024 Replace Skid Units 
(515/...) 





160 000 








160 000 

160 000 

165 000 

170 000 

175 000 

P0900088-Replace Water Tanker 
(515/...) 


















P0900089-Replace Fire Pumper 
(515/...) 












4 200 000 

4 200 000 





P1100199-Replace Fire 

Equipment (515/...) 





190 000 








190 000 


206 000 

100 000 

100 000 

P2000034: Hazmat Response 

Unit: 515 












1 800 000 

1 800 000 





P2000135: Replace Roof At Fire 
Stations Middel/Hend: 515 















2 000 000 



P2000041: Traffic Calming 
Measures: 312 











365 000 


365 000 

385 000 

385 000 

400 000 

400 000 

P2000044: Traffic Signals Control 
& Synchronization: 312 



100 000 



100 000 



100 000 



100 000 

400 000 

440 000 

450 000 

460 000 

500 000 

P2000045: Traffic Safety Banners 
& Gazebos: 312 








20 000 





20 000 





P2000042: Replace Furniture & 
Office Equipment: 312 





35 000 








35 000 

15 000 

15 000 

20 000 

20 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

312: Police Forces Traffic and Street 
Parking Control 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Police Forces Traffic and 
Street Parkinq Control 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

312 

P2000151 

P2000151: New Equipment: 312 

Whole of the 
Municipality 

CRR(REV) 


312: Police Forces Traffic and Street 
Parking Control 

Furniture and Office Equipment 

Spatial and Community Development 

Police Forces Traffic and 
Street Parking Control 

Facilitate for the creation of a safe, 
secured, informed and healthy 
environment. 

2 

312 

P2000043 

P2000043: Filinq Cabinets: 312 

Whole of the 
Municipality 

CRR(REV) 


Whole of the Municipality 











12 130 000 

Public Safety Totals 











12 510 000 


Page 104 of 195 


















DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P2000151: New Equipment: 312 














650 000 

750 000 



P2000043: Filinq Cabinets: 312 
















50 000 

100 000 




100 000 

45 000 

1 160 000 

685 000 


135 000 

540 000 


365 000 

9 100 000 

12 130 000 

5 782 500 

7 468 400 

6 555 000 

4 300 000 




160 000 

45 000 

1 230 000 

685 000 


135 000 

790 000 


365 000 

9 100 000 

12 510 000 

8 917 504 

7 604 400 

7 295 000 

4 440 000 


Page 105 of 195 
























FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Solid Waste Removal: (420) Solid 
Waste Removal 

Intangible Assets 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

420 

P2000032 

P2000032: Purchase Waste 
Information System: 420 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 

400 000.00 

Administrative or Head Office 
(Including Satellite Offices) 











400 000 

Solid Waste Removal: (422) Solid 
Waste Removal Hendrina & Villages 
(421) 

Solid Waste Infrastructure 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

422 

P1800125 

Construct Transfer Station 

Rietkuil (422) 

Ward 7 

MIG 


Ward 7 












Solid Waste Removal: (422) Solid 
Waste Removal Hendrina & Villages 
(421) 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

422 

P2000088 

P2000088: New Ablution Facility 
W16: 422 

Ward 16 

CRR 

80 000 

Ward 16 











80 000 

Solid Waste Disposal (Landfill Sites): 
(430) Landfill Sites 

Other Assets 

Infrastructure Development and Service 
Delivery 

Solid Waste Disposal 
(Landfill Sites) 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

430 

P2000138 

P2000138: Pavement Of Buyback 
Centre: 430 

Ward 26 

CRR 


Ward 26 












Solid Waste Disposal (Landfill Sites): 
(430) Landfill Sites 

Intanqible Assets 

Infrastructure Development and Service 
Delivery 

Solid Waste Disposal 
(Landfill Sites) 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

430 

P1600107 

Extend Middelburg Landfill Site 
(430/...) 

Ward 28 

MIG 

9 000 000 

Solid Waste Disposal (Landfill Sites): 
(430) Landfill Sites 

Solid Waste Infrastructure 

Spatial and Community Development 

Solid Waste Disposal 
(Landfill Sites) 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

430 

P2000124 

P2000124: Construct material 
recovery facility: 430 

Ward 28 

CRR 


Ward 28 











9 000 000 

Solid Waste Disposal (Landfill Sites): 
(430) Landfill Sites 

Solid Waste Infrastructure 

Infrastructure Development and Service 
Delivery 

Solid Waste Disposal 
(Landfill Sites) 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

430 

P1800084 

P1800084-New Landfill Site 
Middelburq (430/...) 

Whole of the 
Municipality 

MIG 


Solid Waste Disposal (Landfill Sites); 
(430) Landfill Sites 

Solid Waste Infrastructure 

Infrastructure Development and Service 
Delivery 

Solid Waste Disposal 
(Landfill Sites) 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

430 

P1800085 

P1800085 New Landfill Site 
Hendrina (430/...) 

Whole of the 
Municipality 

MIG 


Solid Waste Disposal (Landfill Sites): 
(430) Landfill Sites 

Solid Waste Infrastructure 

Infrastructure Development and Service 
Delivery 

Solid Waste Disposal 
(Landfill Sites) 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

430 

P2000023 

P2000023: Construct drop off 
centre: 430 

Whole of the 
Municipality 

CRR 

9 000 000 

Solid Waste Disposal (Landfill Sites): 
(430) Landfill Sites 

Solid Waste Infrastructure 

Infrastructure Development and Service 
Delivery 

Solid Waste Disposal 
(Landfill Sites) 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

430 

P2000070 

P2000070: Establishment of Mini- 
Stations: 430 

Whole of the 
Municipality 

CRR 

4 000 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 22/23 

Approved 23/24 

P2000032: Purchase Waste 
Information System: 420 





400 000.00 








400 000.00 










400 000 








400 000 





Construct Transfer Station 

Rietkuil (422) 















5 200 000 


















5 200 000 



P2000088: New Ablution Facility 
W16: 422 





80 000 


















80 000 













P2000138: Pavement Of Buyback 
Centre: 430 















420 000 


















420 000 



Extend Middelburg Landfill Site 
(430/...) 








2 000 000 


5 000 000 


2 000 000 

9 000 000 

3 000 000 




P2000124: Construct material 
recovery facility: 430 














3 000 000 

10 000 000 

10 000 000 










2 000 000 


5 000 000 


2 000 000 

9 000 000 

6 000 000 

10 000 000 

10 000 000 


P1800084-New Landfill Site 
Middelburq (430/...) 















3 800 000 


9 922 800 

P1800085 New Landfill Site 
Hendrina (430/...) 















1 000 000 


9 960 000 

P2000023: Construct drop off 
centre: 430 



2 000 000 



2 000 000 



1 000 000 


3 000 000 

1 000 000 

9 000 000 





P2000070: Establishment of Mini- 
Stations: 430 



1 000 000 


1 000 000 



1 000 000 


1 000 000 



4 000 000 

4 000 000 

4 000 000 

4 000 000 

4 000 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Solid Waste Disposal (Landfill Sites): 
(430) Landfill Sites 

Solid Waste Infrastructure 

Infrastructure Development and Service 
Delivery 

Solid Waste Disposal 
(Landfill Sites) 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

430 

P2000071 

P2000071: Establishment of 
ramps for skips: 430 

Whole of the 
Municipality 

CRR 

300 000 

Solid Waste Disposal (Landfill Sites): 
(430) Landfill Sites 

Solid Waste Infrastructure 

Infrastructure Development and Service 
Delivery 

Solid Waste Disposal 
(Landfill Sites) 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

430 

P2000147 

P2000147: Construct 

Weiqhbridqe office: 430 

Whole of the 
Municipality 

CRR 


Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Spatial and Community Development 

Solid Waste Removal 

Strategic support on the implementation of 
municipal proqrammes and proiects 

1 

420 

P0008018 

P0008018-New LDV (420/...) 

Whole of the 
Municipality 

CRR 

380 000 

Solid Waste Removal: (420) Solid 
Waste Removal 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Provide safe and healthy environment for 
the community 

1 

420 

P0900206 

P0900206-New Roll-On Roll-Off 
Containers (420/...) 

Whole of the 
Municipality 

CRR 

300 000 

Solid Waste Removal: (420) Solid 
Waste Removal 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

420 

P1000080 

P1000080-Replace 1.75 Cub 
Meter Container (420/...) 

Whole of the 
Municipality 

CRR 

100 000 

Solid Waste Removal: (420) Solid 
Waste Removal 

Machinery and Equipment 

Spatial and Community Development 

Solid Waste Removal 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

420 

P1000289 

P1000289-Replace Street Bins 
(420/...) 

Whole of the 
Municipality 

CRR(REV) 

200 000 

Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Strategic support on the implementation of 
municipal proqrammes and proiects 

1 

420 

P1000354 

P1000354-New Skip Loader 

Truck (420/...) 

Whole of the 
Municipality 

CRR 

2 500 000 

Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Good Governace and Public Participation 

Solid Waste Removal 

Strategic support on the implementation of 
municipal programmes and projects 

1 

420 

P1100046 

P1100046-6m3 Tipper truck 
(420/...) 

Whole of the 
Municipality 

CRR 


Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Strategic support on the implementation of 
municipal programmes and projects 

1 

420 

P1200046 

P1200046-20.5m3 Refuse 
compactor (420/...) 

Whole of the 
Municipality 

CRR 

7 400 000 

Solid Waste Removal: (420) Solid 
Waste Removal 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

420 

P1200052 

P1200052-New Skip Containers 
(420/...) 

Whole of the 
Municipality 

CRR 

600 100 

Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Good Governace and Public Participation 

Solid Waste Removal 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

420 

P1800028 

P1800028-New Trailer For 
Containers (420/...) 

Whole of the 
Municipality 

CRR 


Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Spatial and Community Development 

Solid Waste Removal 

Strategic support on the implementation of 
municipal programmes and projects 

1 

420 

P1900033 

P1900033 New Roll-on-roll-off 
Truck (420/...) 

Whole of the 
Municipality 

CRR 

2 500 000 

Solid Waste Removal: (420) Solid 
Waste Removal 

Machinery and Equipment 

Spatial and Community Development 

Solid Waste Removal 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

420 

P1900034 

P1900034 New 240L Wheelie 

Bins (420/...) 

Whole of the 
Municipality 

CRR 

19 611 840 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 22/23 

Approved 23/24 

P2000071: Establishment of 
ramps for skips: 430 



150 000 


150 000 








300 000 





P2000147: Construct 

Weiqhbridqe office: 430 

















150 000 

P0008018-New LDV (420/...) 





380 000 








380 000 

399 996 

549 996 



P0900206-New Roll-On Roll-Off 
Containers (420/...) 





300 000 








300 000 

350 004 

380 004 

560 000 

600 000 

P1000080-Replace 1.75 Cub 
Meter Container (420/...) 





100 000 








100 000 

300 000 

399 996 

300 000 

900 000 

P1000289-Replace Street Bins 
(420/...) 







200 000 






200 000 

300 000 

279 996 

300 000 

300 000 

P1000354-New Skip Loader 

Truck (420/...) 







2 500 000 






2 500 000 


2 000 004 



P1100046-6m3 Tipper truck 
(420/...) 














1 850 004 




P1200046-20.5m3 Refuse 
compactor (420/...) 





7 400 000 








7 400 000 

7 800 000 

8 000 000 

8 000 000 

8 000 000 

P1200052-New Skip Containers 
(420/...) 





600 100 








600 100 

849 996 

920 000 

1 000 000 

1 000 000 

P1800028-New Trailer For 
Containers (420/...) 















800 000 



P1900033 New Roll-on-roll-off 
Truck (420/...) 










2 500 000 



2 500 000 



3 000 000 


P1900034 New 240L Wheelie 

Bins (420/...) 



1 200 000 

3 400 000 

1 200 000 

1 200 000 

1 200 000 

1 200 000 

3 000 000 

3 000 000 

3 000 000 

1 211 840 

19 611 840 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Solid Waste Removal: (420) Solid 
Waste Removal 

Machinery and Equipment 

Spatial and Community Development 

Solid Waste Removal 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

420 

P1900153 

P1900153: Sign Boards For 
lllegal Dumping: 420 

Whole of the 
Municipality 

CRR(REV) 

150 000 

Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

420 

P2000063 

P2000063: Panel Truck for Mobile 
Recyclinq: 420 

Whole of the 
Municipality 

CRR 


Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Strategic support on the implementation of 
municipal proqrammes and proiects 

1 

420 

P2000064 

P2000064: Purchase Two double 
Cabs 

Whole of the 
Municipality 

CRR 


Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Strategic support on the implementation of 
municipal programmes and projects 

1 

420 

P2000065 

P2000065: 14 Seater Bus: 420 

Whole of the 
Municipality 

CRR 


Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Strategic support on the implementation of 
municipal programmes and projects 

1 

420 

P2000067 

P2000067: Replace Manual with 
Automatic Gearboxes: 420 

Whole of the 
Municipality 

CRR 

600 000 

Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

420 

P2000117 

P2000117: Purchase Trailerfor 
Waste Removal: 420 

Whole of the 
Municipality 

CRR(REV) 

30 000 

Solid Waste Removal: (420) Solid 
Waste Removal 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

420 

P2000125 

P2000125: Purchase of Notice 
Boards: 420 

Whole of the 
Municipality 

CRR(REV) 


Solid Waste Removal: (420) Solid 
Waste Removal 

Solid Waste Infrastructure 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Strategic support on the implementation of 
municipal programmes and projects 

1 

420 

P2000150 

P2000150: Feasibility Study for 
Waste to Energy Project: 420 

Whole of the 
Municipality 

CRR 


Solid Waste Removal: (420) Solid 
Waste Removal 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Solid Waste Removal 

Strategic support on the implementation of 
municipal programmes and projects 

1 

420 

P2000158 

Feasibility Study for Waste to 
Energy Project: 420 

Whole of the 
Municipality 

CRR 

2 000 000 

Whole of the Municipality 











49 671 940 

Solid Waste Totals 











59 151 940 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 22/23 

Approved 23/24 

P1900153: Sign Boards For 
lllegal Dumping: 420 




150 000 









150 000 





P2000063: Panel Truck for Mobile 
Recyclinq: 420 














900 000 


1 000 000 


P2000064: Purchase Two double 
Cabs 















1 000 000 



P2000065: 14 Seater Bus: 420 


















P2000067: Replace Manual with 
Automatic Gearboxes: 420 





600 000 








600 000 





P2000117: Purchase Trailerfor 
Waste Removal: 420 





30 000 








30 000 





P2000125: Purchase of Notice 
Boards: 420 














159 996 

170 000 

180 000 

150 000 

P2000150: Feasibility Study for 
Waste to Energy Project: 420 

















1 500 000 

Feasibility Study for Waste to 
Energy Project: 420 








2 000 000 





2 000 000 








4 350 000 

3 550 000 

11 760 100 

3 200 000 

3 900 000 

4 200 000 

4 000 000 

6 500 000 

6 000 000 

2 211 840 

49 671 940 

16 909 996 

23 299 996 

18 340 000 

36 482 800 




4 350 000 

3 550 000 

12 240 100 

3 200 000 

3 900 000 

6 200 000 

4 000 000 

11 500 000 

6 000 000 

4 211 840 

59 071 940 

22 909 996 

38 919 996 

28 340 000 

36 482 800 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP CODE 

COST CENTRE 

Project number 

DELIVERABLE 

WARD 

Funding Source 
Concept 

Budget19/20 

405: Environmental 
Management 

Machinery and Equipment 

Spatial and Community 
Development 

Pollution Control 

Plan, develop and maintain 
Infrastructure and Facilities. 

1 

405 

P2000047 

P2000047: Water Sampling Equipment: 
405 

Whole of the 
Municipality 

CRR 

200 000.00 

405: Environmental 

Management 

Intangible Assets 

Spatial and Community 
Development 

Pollution Control 

Plan, develop and maintain 
Infrastructure and Facilities. 

1 

405 

P2000075 

P2000075: Upgrade airquality 
monitoring system: 405 

Whole of the 
Municipality 

CRR 

300 000.00 

405: Environmental 
Management 

Machinery and Equipment 

Spatial and Community 
Development 

Pollution Control 

Plan, develop and maintain 
Infrastructure and Facilities. 

1 

405 

P2000116 

P2000116: Purchase notice Boards: 405 

Whole of the 
Municipality 

CRR(REV) 

100 000.00 

Environmental 

Management Total 











600 000.00 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P2000047: Water Sampling Equipment: 
405 









200 000.00 




200 000.00 





P2000075: Upgrade air quality 
monitoring system: 405 







300 000.00 






300 000.00 





P2000116: Purchase notice Boards: 405 









100 000.00 




100 000.00 

99 996.00 

99 996.00 

100 000.00 

100 000.00 








300 000.00 


300 000.00 




600 000.00 

99 996.00 

99 996.00 

100 000.00 

100 000.00 
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CAPITAL SDBIP 2019/20 TO 2023/24 


FUNCTION 

PROGRAM 

NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 

19/20 

Marketing Customer 
Relations Publicity and 
Media Co-ordination: 
(121) Publicity and 
Communications 

Furniture and 
Office Equipment 

Spatial and 
Community 
Development 

Marketing 

Customer 

Relations Publicity 
and Media Co- 

ordination 

Continuously 
respond and 
communicate with 

communities. 

6 

121 

P1400126 

P1400126 Camera 

Kit (121/...) 

Whole of the 
Municipality 

CRR(REV) 

22 000.00 

Marketing Customer 
Relations Publicity and 
Media Co-ordination: 
(121) Publicity and 
Communications Total 











22 000.00 


Page 114of 195 

















CAPITAL SDBIP 2019/20 TO 2023/24 


COST 

CENTRE 

Project 

number 

DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

121 

P1400126 

P1400126 Camera 

Kit (121/...) 

22 000.00 












22 000.00 








22 000.00 












22 000.00 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDPCODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding Source 
Concept 

Budget19/20 

Administrative and 

Corporate Support 

Furniture and Office 
Equipment 

Infrastructure 
Development and 
Service Delivery 

Administrative and 
Corporate Support 

Sustain good Corporate 
Governance through 
effective and accountable 

clean administration. 

6 

120 

P1000118 

P1000118-Bulk Filing 
Cabinets (120/...) 

Administrative or Head 
Office (Including Satellite 
Offices) 

CRR(REV) 

200 000.00 

Administrative and 

Corporate Support 

Furniture and Office 
Equipment 

Infrastructure 
Development and 
Service Delivery 

Administrative and 
Corporate Support 

Sustain good Corporate 
Governance through 
effective and accountable 

clean administration. 

6 

120 

P1000155 

P1000155-Replace 
Furniture & Office 
Equipment (120/...) 

Administrative or Head 
Office (Including Satellite 
Offices) 

CRR(REV) 

10 000.00 

Corporate Support: (120) 
Corporate and 
Administration Services 











210 000.00 
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COST 

CENTRE 

Project 

number 

DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

120 

P1000118 

P1000118-Bulk Filing 
Cabinets (120/...) 






200 000.00 







200 000.00 

200 000.00 

200 000.00 

200 000.00 

200 000.00 

120 

P1000155 

P1000155-Replace 
Furniture 8t Office 
Equipment (120/...) 



10 000.00 










10 000.00 

10 000.00 

10 000.00 

10 000.00 

10 000.00 






10 000.00 



200 000.00 







210 000.00 

210 000.00 

210 000.00 

210 000.00 

210 000.00 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDPCODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget19/20 

Valuation Service 

Intangible Assets 

Infrastructure 
Development and 
Service Delivery 

Valuation 

Service 

To manage the 
finances of the 
municipality to 
ensure financial 
viability 

5 

123 

P1600003 

P1600003-Aerial 
Photos & Pictometry 

Whole of the 
Municipality 

CRR 


Whole of the Municipality 












Valuation Service 

Furniture and 

Office Equipment 

Infrastructure 
Development and 
Service Delivery 

Valuation 

Service 

To manage the 
finances of the 
municipality to 
ensure financial 
viability 

5 

123 

P1900092 

P1900092 Replace 
Furniture & Office 
Equipment: 123 

Administrative or 

Head Office 
(Including Satellite 
Offices) 

CRR(REV) 

2 500.00 

Administrative or Head Office 
(Including Satellite Offices) 











2 500.00 

Valuation Service Totals 











2 500.00 
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COST 

CENTRE 

Project 

number 

DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

123 

P1600003 

P1600003-Aerial 
Photos & Pictometry 















2 000 000.00 

1 000 000.00 



















2 000 000.00 

1 000 000.00 


123 

P1900092 

P1900092 Replace 
Furniture & Office 
Equipment: 123 

2 500.00 












2 500.00 

3 045.00 


3 000.00 

3 000.00 




2 500.00 












2 500.00 

3 045.00 


3 000.00 

3 000.00 




2 500.00 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

- 

2 500.00 

3 045.00 

2 000 000.00 

1 003 000.00 

3 000.00 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Finance: (200) Finance 

Other Assets 

Spatial and Community Development 

Finance 

To manage the finances of the municipality 
to ensure financial viability 

5 

200 

P2000156 

Concrete/Tar/Paving floor at 
Auction Facility 

Administrative or 
Head Office 

CRR 

500 000 

Finance: (205) Data 

Computer Equipment 

Good Governace and Public Participation 

Finance 

To manage the finances of the municipality 
to ensure financial viability 

5 

205 

P2000157 

Upqrade Munsoft server: 

Administrative or 
Head Office 

CRR 

400 000 

Finance: (200) Finance 

Furniture and Office Equipment 

Financial Viability and Manaqement 

Finance 

To manage the finances of the municipality 
to ensure financial viability 

5 

200 

P1000282 

P1000282-Replace Furniture & 
Office Equipment (200/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR(REV) 

86 000 

Finance: (200) Finance 

Other Assets 

Spatial and Community Development 

Finance 

To manage the finances of the municipality 
to ensure financial viability 

5 

200 

P1300091 

P1300091-Alarm Svstem (200/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR(REV) 

20 000 

Finance: (200) Finance 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Finance 

To manage the finances of the municipality 
to ensure financial viability 

5 

200 

P2000134 

P2000134: Safety Equipment 
(Alarms & Emerqency doors): 200 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Finance: (205) Data 

Computer Equipment 

Good Governace and Public Participation 

Finance 

To manage the finances of the municipality 
to ensure financial viability 

5 

205 

P0008160 

P0008160 Data Printer (205/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR(REV) 


Supply Chain Management: (230) 
Supply Chain Management 

Machinery and Equipment 

Spatial and Community Development 

Supply Chain Manaqement 

To manage the finances of the municipality 
to ensure financial viability 

5 

230 

P1500045 

P1500045-New Stores 

Equipment (230/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR(REV) 


Supply Chain Management: (230) 
Supply Chain Manaqement 

Other Assets 

Spatial and Community Development 

Supply Chain Manaqement 

To manage the finances of the municipality 
to ensure financial viability 

5 

230 

P2000155 

Replace petro pump canopy (230) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Administrative or Head Office 
(Including Satellite Offices) 











1 006 000 

Finance: (200) Finance 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Finance 

To manage the finances of the municipality 
to ensure financial viability 

5 

200 

P1300060 

P1300060-Replace vehicle 
(200/...) 

Whole of the 
Municipality 

CRR 


Finance: (200) Finance 

Furniture and Office Equipment 

Financial Viability and Manaqement 

Finance 

To manage the finances of the municipality 
to ensure financial viability 

5 

200 

P1500050 

P1500050-Bulk Filing Cabinets 
Service Centre (200/...) 

Whole of the 
Municipality 

CRR(REV) 

200 000 

Supply Chain Management: (230) 
Supply Chain Manaqement 

Other Assets 

Financial Viability and Manaqement 

Supplv Chain Manaqement 

To manage the finances of the municipality 
to ensure financial viability 

5 

230 

P1400048 

P1400048-Upgrade Paint Store 
(230/...) 

Whole of the 
Municipality 

CRR 


Supply Chain Management: (230) 
Supply Chain Manaqement 

Intanqible Assets 

Infrastructure Development and Service 
Delivery 

Supplv Chain Manaqement 

To manage the finances of the municipality 
to ensure financial viability 

5 

230 

P1600014 

P1600014-Shelves At SCM 
(230/...) 

Whole of the 
Municipality 

CRR(REV) 


Whole of the Municipality 











200 000 

Finance: (200) Finance Total 











1 206 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

Concrete/Tar/Paving floor at 
Auction Facility 








500 000 





500 000 





Upqrade Munsoft server: 





400 000 








400 000 





P1000282-Replace Furniture & 
Office Equipment (200/...) 



86 000 










86 000 

90 000 

93 000 

96 000 

100 000 

P1300091 -Alarm Svstem (200/...) 





20 000 








20 000 





P2000134: Safety Equipment 
(Alarms & Emerqency doors): 200 















1 000 000 



P0008160 Data Printer (205/...) 


















P1500045-New Stores 

Equipment (230/...) 


















Replace petro pump canopy (230) 














1 000 000 







86 000 


420 000 



500 000 





1 006 000 

1 090 000 

1 093 000 

96 000 

100 000 

P1300060-Replace vehicle 
(200/...) 
















280 000 


P1500050-Bulk Filing Cabinets 
Service Centre (200/...) 





200 000 








200 000 

200 004 

200 000 

200 000 

200 000 

P1400048-Upgrade Paint Store 
(230/...) 














399 996 




P1600014-Shelves At SCM 
(230/...) 














60 000 


60 000 

60 000 






200 000 








200 000 

660 000 

200 000 

540 000 

260 000 




86 000 


620 000 



500 000 





1 206 000 

1 750 000 

1 293 000 

636 000 

360 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Street Lighting and Signal Systems: 
(731) Street and Area Liqhtinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1200112 

P1200112-LV Highmasts Low 
income areas W1 (731/...) 

Ward 1 

MIG 


Ward 1 












Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008076 

P0008076 - LV Replace LT 
Overhead Lines - W11 (700/...) 

Ward 11 

BORROWINC 

400 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

700 

P0008223 

P0008223 -HV Feasibility Study 
Verdoorn S/station (700/...) 

Ward 11 

BORROWINC 

150 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1000359 

Fencing Outdoor Equipment 
(700/...) 

Ward 11 

CRR 

105 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1200157 

P1200157 - MV Replace Cables 
W11 (700/...) 

Ward 11 

BORROWINC 


Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1900013 

P1900013 HV Substation New 
Middelburg South intake 

W11(700) 

Ward 11 

BORROWINC 

1 000 000 

Street Lighting and Signal Systems: 
(731) Street and Area Liqhtinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P2000083 

P2000083: Replace LV 

Streetliqhts W11: 731 

Ward 11 

CRR 


Ward 11 











1 655 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008377 

P0008377 - MV Replace Mini 
Substations W12(700/...) 

Ward 12 

BORROWINC 


Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1200120 

P1200120 - MV Replace Cables 
W12 (700/...) 

Ward 12 

BORROWINC 

3 800 000 

Ward 12 











3 800 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008071 

P0008071- LV Replace Meter 
Kiosk W13 (700/...) 

Ward 13 

CRR 

200 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P1200112-LV Highmasts Low 
income areas W1 (731/...) 















530 000 

1 740 000 

1 920 000 
















530 000 

1 740 000 

1 920 000 

P0008076 - LV Replace LT 
Overhead Lines - W11 (700/...) 






200 000 

200 000 






400 000 

4 500 000 




P0008223 -HV Feasibility Study 
Verdoorn S/station (700/...) 

150 000 












150 000 





Fencing Outdoor Equipment 
(700/...) 








105 000 





105 000 

110 000 

110 000 



P1200157 - MV Replace Cables 
W11 (700/...) 


















P1900013 HV Substation New 
Middelburg South intake 

W11(700) 




100 000 



200 000 

200 000 

200 000 

200 000 

100 000 


1 000 000 





P2000083: Replace LV 

Streetliqhts W11: 731 














600 000 





150 000 



100 000 


200 000 

400 000 

305 000 

200 000 

200 000 

100 000 


1 655 000 

5 210 000 

110 000 



P0008377 - MV Replace Mini 
Substations W12(700/...) 















1 000 000 



P1200120 - MV Replace Cables 
W12 (700/...) 




1 000 000 

1 000 000 

1 000 000 

800 000 






3 800 000 









1 000 000 

1 000 000 

1 000 000 

800 000 






3 800 000 


1 000 000 



P0008071- LV Replace Meter 
Kiosk W13 (700/...) 





100 000 


100 000 






200 000 

200 000 

200 000 

200 000 

200 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008077 

P0008077 -MV Ring Main Units at 
Switchinq Gear W13 (700/...) 

Ward 13 

CRR 

1 200 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008353 

P0008353 - LV Replace LT 
Overhead Lines - W13 (700/...) 

Ward 13 

BORROWINC 

100 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008376 

P0008376 - MV Replace Mini 
Substations W13 (700/...) 

Ward 13 

BORROWINC 


Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

700 

P1000309 

P1000309-Feasibility Study 
Upqrade lanq S/station (700/...) 

Ward 13 

BORROWINC 

330 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Spatial and Community Development 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P2000019 

P2000019: MV Switch Replace 

11KV Switchqear W13: 700 

Ward 13 

CRR 

400 000 

Ward 13 











2 230 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008170 

P0008170 -HV Subs Upgrade 
Gholfsiq Substation W14 (700/...) 

Ward 14 

BORROWINC 

210 000 

Ward 14 











210 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008370 

P0008370 - MV Replace Mini 
Substations W15(700/...) 

Ward 15 

BORROWINC 

3 311 910 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1200159 

P1200159 - MV Replace Cables 
W15 (700/...) 

Ward 15 

BORROWINC 


Street Lighting and Signal Systems: 

(731) Street and Area Lighting 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1400146 

Highmast lights (731/...) 

Ward 15 

CRR 

435 000 

Street Lighting and Signal Systems: 

(731) Street and Area Lightinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P2000003 

P2000003: LV New High Mast 

Low income areas W15: 731 

Ward 15 

CRR 

900 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P0008077 -MV Ring Main Units at 
Switchinq Gear W13 (700/...) 








500 000 

250 000 

450 000 



1 200 000 





P0008353 - LV Replace LT 
Overhead Lines - W13 (700/...) 







100 000 






100 000 


5 110 000 



P0008376 - MV Replace Mini 
Substations W13 (700/...) 














1 000 000 

1 000 000 



P1000309-Feasibility Study 
Upqrade lanq S/station (700/...) 



200 000 




130 000 






330 000 





P2000019: MV Switch Replace 

11KV Switchqear W13: 700 








400 000 





400 000 








200 000 


100 000 


330 000 

900 000 

250 000 

450 000 



2 230 000 

1 200 000 

6 310 000 

200 000 

200 000 

P0008170 -HV Subs Upgrade 
Gholfsig Substation W14 (700/...) 

210 000 












210 000 






210 000 












210 000 





P0008370 - MV Replace Mini 
Substations W15(700/...) 








500 000 

500 000 

1 000 000 

1 311 910 


3311 910 





P1200159 - MV Replace Cables 
W15 (700/...) 


















Highmast lights (731/...) 




235 000 

200 000 








435 000 





P2000003: LV New High Mast 

Low income areas W15: 731 




200 000 

350 000 







350 000 

900 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Ward 15 











4 646 910 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Spatial and Community Development 

Electricity 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

700 

P0000111 

P0000111-HV Feasi Study 
Upqrade Sipres S/station (700/...) 

Ward 16 

BORROWINC 

330 000 

Ward 16 











330 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008080 

P0008080-MV Networks HT Links 
W17 (700/...) 

Ward 17 

BORROWINC 


Street Lighting and Signal Systems: 
(731) Street and Area Liqhtinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P0008098 

P0008098 - LV Upgrade Existing 
Hiqh Masts W17 (731/...) 

Ward 17 

CRR 

450 000 

Ward 17 











450 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1400024 

P1400024 - LV Mhluzi Cables 

W18 (700/...) 

Ward 18 

CRR 

4 800 000 

Street Lighting and Signal Systems: 
(731) Street and Area Liqhtinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1200140 

P1200140-LV Highmasts Low 
income areas W18 (731/...) 

Ward 18 

MIG 


Ward 18 











4 800 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008206 

P0008206 - MV Replace Mini 
Substations W19 (700/...) 

Ward 19 

BORROWINC 


Street Lighting and Signal Systems: 

(731) Street and Area Lighting 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P0008362 

P0008362 - LV Upgrade Existing 
High Masts W19 (731/...) 

Ward 19 

CRR 

300 000 

Street Lighting and Signal Systems: 
(731) Street and Area Liqhtinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1200142 

P1200142- LV Highmasts Low 
income areas W19: 731 

Ward 19 

CRR 


Ward 19 











300 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 





435 000 

550 000 



500 000 

500 000 

1 000 000 

1 311 910 

350 000 

4 646 910 





P0000111-HV Feasi Study 
Upqrade Sipres S/station (700/...) 

330 000 












330 000 






330 000 












330 000 





P0008080-MV Networks HT Links 
W17 (700/...) 


















P0008098 - LV Upgrade Existing 
Hiqh Masts W17 (731/...) 





250 000 







200 000 

450 000 










250 000 







200 000 

450 000 





P1400024 - LV Mhluzi Cables 

W18 (700/...) 

314 245 






1 100 000 

1 100 000 

1 100 000 

1 100 000 

85 755 


4 800 000 

3 600 000 

4 000 000 

4 400 000 

4 000 000 

P1200140-LV Highmasts Low 
income areas W18 (731/...) 














960 000 

1 060 000 

1 160 000 

2 560 000 


314 245 






1 100 000 

1 100 000 

1 100 000 

1 100 000 

85 755 


4 800 000 

4 560 000 

5 060 000 

5 560 000 

6 560 000 

P0008206 - MV Replace Mini 
Substations W19 (700/...) 














1 000 000 




P0008362 - LV Upgrade Existing 
High Masts W19 (731/...) 





300 000 








300 000 

300 000 

300 000 



P1200142- LV Highmasts Low 
income areas W19: 731 























300 000 








300 000 

1 300 000 

300 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008369 

P0008369 - MV Replace Mini 
Substations W2 (700/...) 

Ward 2 

BORROWINC 


Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1100230 

Hendrina substation W3 (700/...) 

Ward 2 

BORROWINC 

800 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P2000118 

P2000118: MV Switching Station 
Kwazamokuhle W2: 700 

Ward 2 

BORROWINC 


Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P2000118 

P2000118: MV Switching Station 
Kwazamokuhle W2: 700 

Ward 2 

BORROWINC 


Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P2000140 

P2000140: LV Networks 
Electrification Kwaza X10&11 W2: 
700 

Ward 2 

INEP 


Street Lighting and Signal Systems: 

(731) Street and Area Lighting 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P0008363 

P0008363 - LV Upgrade Existing 
High Masts W2 (731/...) 

Ward 2 

CRR 

300 000 

Street Lighting and Signal Systems: 

(731) Street and Area Lighting 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1200136 

P1200136-LV Highmasts Low 
income areas W2 (731/...) 

Ward 2 

MIG 

2 560 000 

Ward 2 











3 660 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1200156 

P1200156 - MV Replace Cables 
W20 (700/...) 

Ward 20 

BORROWINC 

11 810 000 

Street Lighting and Signal Systems: 
(731) Street and Area Lighting 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P0008361 

P0008361 - LV Upgrade Existing 
High Masts W20 (731/...) 

Ward 20 

CRR 

150 000 

Street Lighting and Signal Systems: 
(731) Street and Area Lighting 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1200141 

P1200141-LV Highmasts Low 
income areas W20 (731/...) 

Ward 20 

MIG 


Ward 20 











11 960 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008371 

P0008371 - MV Replace Mini 
Substations W21 (700/...) 

Ward 21 

BORROWINC 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P0008369 - MV Replace Mini 
Substations W2 (700/...) 














1 000 000 




Hendrina substation W3 (700/...) 








300 000 

300 000 

100 000 

100 000 


800 000 





P2000118: MV Switching Station 
Kwazamokuhle W2: 700 


















P2000118: MV Switching Station 
Kwazamokuhle W2: 700 














9 000 000 

21 000 000 

21 000 000 


P2000140: LV Networks 
Electrification Kwaza X10&11 W2: 
700 
















18 000 000 

18 000 000 

P0008363 - LV Upgrade Existing 
High Masts W2 (731/...) 







300 000 






300 000 





P1200136-LV Highmasts Low 
income areas W2 (731/...) 




250 000 

250 000 

560 000 

500 000 


500 000 

250 000 

250 000 


2 560 000 

2 880 000 

890 000 

3 480 000 

2 560 000 





250 000 

250 000 

560 000 

800 000 

300 000 

800 000 

350 000 

350 000 


3 660 000 

12 880 000 

21 890 000 

42 480 000 

20 560 000 

P1200156 - MV Replace Cables 
W20 (700/...) 

1 000 000 

2 000 000 

1 000 000 

1 000 000 

1 000 000 

1 000 000 

1 000 000 

1 000 000 


1 000 000 

1 000 000 

810 000 

11 810 000 





P0008361 - LV Upgrade Existing 
High Masts W20 (731/...) 





150 000 








150 000 

150 000 

350 000 

350 000 


P1200141-LV Highmasts Low 
income areas W20 (731/...) 














960 000 





1 000 000 

2 000 000 

1 000 000 

1 000 000 

1 150 000 

1 000 000 

1 000 000 

1 000 000 


1 000 000 

1 000 000 

810 000 

11 960 000 

1 110 000 

350 000 

350 000 


P0008371 - MV Replace Mini 
Substations W21 (700/...) 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Street Lighting and Signal Systems: 
(731) Street and Area Liqhtinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1200160 

P1200160 LV Streetlights install 
additional fittinqsW21(731) 

Ward 21 

CRR 

600 000 

Ward 21 











600 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1200151 

P1200151 - MV Replace Cables 
W22 (700/...) 

Ward 22 

BORROWINC 


Street Lighting and Signal Systems: 
(731) Street and Area Liqhtinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P0008360 

P0008360 - LV Upgrade Existing 
Hiqh Masts W22 (731/...) 

Ward 22 

CRR 

150 000 

Ward 22 











150 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008190 

P0008190-MV Networks Bulk 
Connections Ward 23 (700/...) 

Ward 23 

CRR 


Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008372 

P0008372 - Mv replace Mini 
Substations W23 (700/...) 

Ward 23 

BORROWINC 


Street Lighting and Signal Systems: 
(731) Street and Area Liqhtinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1200143 

P1200143-LV Highmasts Low 
income areas W23 (731/...) 

Ward 23 

MIG 


Ward 23 












Street Lighting and Signal Systems: 
(731) Street and Area Lighting 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1200137 

P1200137-LV Highmasts Low 
Income Areas W24 (731/...) 

Ward 24 

MIG 

870 000 

Ward 24 











870 000 

Street Lighting and Signal Systems: 

(731) Street and Area Liqhtinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1200138 

P1200138-LV Highmasts Low 
Income Areas W25 (731/...) 

Ward 25 

MIG 

870 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P1200160 LV Streetlights install 
additional fittinqsW21 (731) 






200 000 

140 000 

140 000 


120 000 



600 000 











200 000 

140 000 

140 000 


120 000 



600 000 





P1200151 - MV Replace Cables 
W22 (700/...) 














1 183 000 




P0008360 - LV Upgrade Existing 
Hiqh Masts W22 (731/...) 




150 000 









150 000 

150 000 

150 000 







150 000 









150 000 

1 333 000 

150 000 



P0008190-MV Networks Bulk 
Connections Ward 23 (700/...) 














200 000 

400 000 

200 000 

200 000 

P0008372 - Mv replace Mini 
Substations W23 (700/...) 














1 000 000 




P1200143-LV Highmasts Low 
income areas W23 (731/...) 














960 000 

1 300 000 

















2 160 000 

1 700 000 

200 000 

200 000 

P1200137-LV Highmasts Low 
Income Areas W24 (731/...) 









250 000 

250 000 

250 000 

120 000 

870 000 


1 060 000 


2 560 000 










250 000 

250 000 

250 000 

120 000 

870 000 


1 060 000 


2 560 000 

P1200138-LV Highmasts Low 
Income Areas W25 (731/...) 





500 000 



370 000 





870 000 


1 060 000 


2 560 000 
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PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Ward 25 











870 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Spatial and Community Development 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1300094 

P1300094 LV Networks 
Electrification Newtown W27 
(700/...) 

Ward 27 

BORROWINC 


Ward 27 












Street Lighting and Signal Systems: 
(731) Street and Area Liqhtinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P0008359 

P0008359 - LV Upgrade Existing 
Hiqh Masts W28 (731/...) 

Ward 28 

CRR 

300 000 

Street Lighting and Signal Systems: 
(731) Street and Area Liqhtinq 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1200139 

P1200139-LV Highmasts Low 
Income Areas W28 (731/...) 

Ward 28 

MIG 


Ward 28 











300 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1400145 

Upgrade Doornkop Substation 
(700/...) 

Ward 29 

BORROWINC 


Ward 29 












Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008400 

LT Overhead Lines Hendrina 
(700/...) 

Ward 3 

BORROWINC 

400 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Good Governace and Public Participation 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1000173 

P1000173-LV Networks 
Electrification Kwaza x8 W3 
(700/...) 

Ward 3 

BORROWINC 


Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1100175 

P1100175-Hendrina substation 

W3 (700/...) 

Ward 3 

BORROWINC 


Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Spatial and Community Development 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1800024 

P1800024-New intake substation 
W3 (700/...) 

Ward 3 

BORROWINC 

400 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Local Economic Development 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P2000004 

P2000004: Kwazamokuhle 
Switching Station W3: 700 

Ward 3 

INEP 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 






500 000 



370 000 





870 000 


1 060 000 


2 560 000 

P1300094 LV Networks 
Electrification Newtown W27 
(700/...) 














8 500 000 

3 500 000 

















8 500 000 

3 500 000 



P0008359 - LV Upgrade Existing 
Hiqh Masts W28 (731/...) 




300 000 









300 000 





P1200139-LV Highmasts Low 
Income Areas W28 (731/...) 






















300 000 









300 000 





Upgrade Doornkop Substation 
(700/...) 














8 110 000 


















8 110 000 




LT Overhead Lines Hendrina 
(700/...) 









100 000 

100 000 

100 000 

100 000 

400 000 





P1000173-LV Networks 
Electrification Kwaza x8 W3 
(700/...) 


















P1100175-Hendrina substation 

W3 (700/...) 


















P1800024-New intake substation 
W3 (700/...) 











200 000 

200 000 

400 000 





P2000004: Kwazamokuhle 
Switching Station W3: 700 














10 000 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Spatial and Community Development 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P2000079 

P2000079: MV Replace Cables 
W3: 700 

Ward 3 

CRR 

800 000 

Ward 3 











1 600 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0000162 

P0000162/1400031 -Electrification 
Rockdale x2 counter funding 

Ward 6 

BORROWINC 


Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1800080 

P1800080-Rockdale North 
Electrification W6 (700/...) 

Ward 6 

INEP 

8 000 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1800081 

P1800081-Rockdale North 
Electrification (C/F) W6 (700) 

Ward 6 

BORROWINC 

12 500 000 

Street Lighting and Signal Systems: 

(731) Street and Area Lighting 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1400147 

Streetlights Low Income Areas 

Ward 6 

MIG 


Ward 6 











20 500 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P0008402 

Nasaret new substation (700/...) 

Ward 8 

BORROWINC 


Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1900156 

HV Substation New intake 
Rockdale/RondeboschW6(700) 

Ward 8 

BORROWINC 

750 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P2000133 

P2000133: LV Networks 
Electrification Rondebosch W8: 

700 

Ward 8 

INEP 


Street Lighting and Signal Systems: 
(731) Street and Area Lighting 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P2000001 

P2000001: LV New High Mast 

Low income areas W8: 731 

Ward 8 

CRR 

460 000 

Ward 8 











1 210 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P2000079: MV Replace Cables 
W3: 700 


100 000 

100 000 

200 000 

300 000 

100 000 







800 000 







100 000 

100 000 

200 000 

300 000 

100 000 



100 000 

100 000 

300 000 

300 000 

1 600 000 

10 000 000 




P0000162/1400031 -Electrification 
Rockdale x2 counter fundinq 


















P1800080-Rockdale North 
Electrification W6 (700/...) 


1 000 000 

1 000 000 


1 000 000 

1 000 000 

1 000 000 

1 000 000 

1 000 000 

1 000 000 



8 000 000 





P1800081-Rockdale North 
Electrification (C/F) W6 (700) 



2 000 000 

3 000 000 


2 000 000 

1 000 000 

500 000 

1 000 000 


1 000 000 

2 000 000 

12 500 000 





Streetlights Low Income Areas 














960 000 






1 000 000 

3 000 000 

3 000 000 

1 000 000 

3 000 000 

2 000 000 

1 500 000 

2 000 000 

1 000 000 

1 000 000 

2 000 000 

20 500 000 

960 000 




Nasaret new substation (700/...) 


















HV Substation New intake 
Rockdale/RondeboschW6(700) 

750 000 












750 000 





P2000133: LV Networks 
Electrification Rondebosch W8: 

700 















24 538 000 



P2000001: LV New High Mast 

Low income areas W8: 731 





230 000 







230 000 

460 000 






750 000 




230 000 







230 000 

1 210 000 


24 538 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1600063 

P1600063-Replace Stolen 

Services (Streetliqhts) (700/...) 

Whole of the 
Municipality 

CRR 

50 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1700053 

P1700053 - MV Replace Faulty 
Equipment (700/...) 

Whole of the 
Municipality 

BORROWINC 

4 985 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1700055 

P1700055-Electrification Kwaza 
x9 counter funding (700/... 

Whole of the 
Municipality 

BORROWINC 

830 000 

Electricity: (700) Electricity Distribution 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

700 

P1900017 

P1900017 LV Networks Replace 
Stolen Services (700/...) 

Whole of the 
Municipality 

CRR 


Electricity: (710) Electricity Connections 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

710 

P0008189 

P0008189 - LV Electrical 
Connections Prepaid (710/...) 

Whole of the 
Municipality 

CRR(REV) 

1 552 208 

Electricity: (710) Electricity Connections 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Electricity 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

710 

P0008382 

P0008382 - LV Electrical 
Connections Bulk Whole 
Mun(710/...) 

Whole of the 
Municipality 

CRR(REV) 

100 000 

Street Lighting and Signal Systems: 

(731) Street and Area Lighting 

Electrical Infrastructure 

Infrastructure Development and Service 
Delivery 

Street Lighting and Signal 
Systems 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

731 

P1400039 

P1400039-Highmast lights 
(731/...) 

Whole of the 
Municipality 

CRR 


Whole of the Municipality 











8 327 208 

Electricity Totals 











68 469 118 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P1600063-Replace Stolen 

Services (Streetliqhts) (700/...) 





30 000 




20 000 




50 000 

100 000 

100 000 

100 000 

100 000 

P1700053 - MV Replace Faulty 
Equipment (700/...) 



288 000 


500 000 


320 000 

850 000 

250 000 

1 000 000 

777 000 

1 000 000 

4 985 000 

1 275 000 

1 350 000 

1 500 000 

1 500 000 

P1700055-Electrification Kwaza 
x9 counter funding (700/... 








200 000 

200 000 

200 000 

200 000 

30 000 

830 000 





P1900017 LV Networks Replace 
Stolen Services (700/...) 


















P0008189 - LV Electrical 
Connections Prepaid (710/...) 

140 000 

140 000 

140 000 

140 000 

140 000 

140 000 

140 000 

140 000 

140 000 

140 000 

152 208 


1 552 208 

1 784 700 

1 838 250 

1 838 250 

1 948 540 

P0008382 - LV Electrical 
Connections Bulk Whole 
Mun(710/...) 






10 000 

15 000 

15 000 

15 000 

15 000 

15 000 

15 000 

100 000 

100 000 

100 000 

100 000 

100 000 

P1400039-Highmast lights 
(731/...) 



















140 000 

240 000 

428 000 

240 000 

710 000 

250 000 

525 000 

1 255 000 

700 000 

1 505 000 

1 189 208 

1 145 000 

8 327 208 

4 124 700 

9 258 250 

24 533 250 

104 648 540 


2 894 245 

3 340 000 

4 728 000 

6 675 000 

6 340 000 

6 310 000 

7 095 000 

7 370 000 

5 900 000 

7 075 000 

5 586 873 

5 155 000 

68 469 118 

61 447 700 

76 816 250 

75 063 250 

139 208 540 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Fleet Management: (575) Civil Works 
Fleet 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

575 

P1100071 

P1100071-Civil Fleet 3 Ton Crew 
Cab For Roads (575/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Fleet Management: (576) Fleet 
Manaqement 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

576 

P1100149 

Replace Backactor 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Fleet Management: (576) Fleet 
Management 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fleet Management 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

576 

P2000066 

P2000066: Panelvan for Mobile 
Laboratory: 576 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Administrative or Head Office 
(Including Satellite Offices) 












Fleet Management: (576) Fleet 
Management 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

575 

P1100229 

Civil Fleet 3 Ton Crew Cab For 
Roads (575/...) 

Whole of the 
Municipality 

CRR 


Fleet Management: (576) Fleet 
Manaqement 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

576 

P2000051 

P2000051: Walkbehind Mowers: 
576 

Whole of the 
Municipality 

CRR(REV) 


Fleet Management: (576) Fleet 
Manaqement 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

576 

P2000052 

P2000052: Equipment & Tools: 

576 

Whole of the 
Municipality 

CRR(REV) 

54 600 

Fleet Management: (576) Fleet 
Manaqement 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

576 

P2000053 

P2000053: Replacement of 
Vehicles for Roads: 576 

Whole of the 
Municipality 

CRR 

960 000 

Fleet Management: (576) Fleet 
Management 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fleet Management 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

576 

P2000054 

P2000054: Repalcement of 
Vehicles for Water & Sewer: 576 

Whole of the 
Municipality 

CRR 


Fleet Management: (576) Fleet 
Manaqement 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

576 

P2000055 

P2000055: Replacement of 
LDV'S:576 

Whole of the 
Municipality 

CRR 

720 000 

Fleet Management: (576) Fleet 
Manaqement 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

576 

P2000056 

P2000056: Replacement of 

Cherry Picker: 576 

Whole of the 
Municipality 

CRR 

1 500 000 

Fleet Management: (576) Fleet 
Manaqement 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

576 

P2000057 

P2000057: Replacement of 
Vehicles: 576 

Whole of the 
Municipality 

CRR 

830 000 

Fleet Management: (576) Fleet 
Management 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fleet Management 

Strategic support on the implementation of 
municipal programmes and projects 

1 

576 

P2000058 

P2000058: Replacement of 
TLB:576 

Whole of the 
Municipality 

CRR 



Page 138 of 195 



























DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P1100071 -Civil Fleet 3 Ton Crew 
Cab For Roads (575/...) 


















Replace Backactor 















1 300 000 



P2000066: Panelvan for Mobile 
Laboratory: 576 














600 000 


















600 000 

1 300 000 



Civil Fleet 3 Ton Crew Cab For 
Roads (575/...) 














549 996 




P2000051: Walkbehind Mowers: 
576 














80 004 

83 004 

85 000 

90 000 

P2000052: Equipment & Tools: 

576 





54 600 








54 600 

64 896 

69 996 


80 000 

P2000053: Replacement of 
Vehicles for Roads: 576 






960 000 







960 000 

980 004 

990 000 

990 000 

990 000 

P2000054: Repalcement of 
Vehicles for Water & Sewer: 576 














980 004 

990 000 

990 000 

990 000 

P2000055: Replacement of 
LDV'S:576 





720 000 








720 000 

620 004 

620 004 

700 000 

700 000 

P2000056: Replacement of 

Cherry Picker: 576 









1 500 000 




1 500 000 

1 500 000 


1 600 000 


P2000057: Replacement of 
Vehicles: 576 





830 000 








830 000 

849 996 

860 004 

870 000 

900 000 

P2000058: Replacement of 
TLB:576 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Fleet Management: (576) Fleet 
Management 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

576 

P2000059 

P2000059: Repalcement of 
Tractors: 576 

Whole of the 
Municipality 

CRR 

400 000 

Fleet Management: (576) Fleet 
Manaqement 

Transport Assets 

Good Governace and Public Participation 

Fleet Manaqement 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

576 

P2000100 

P2000100: Front Loader: 576 

Whole of the 
Municipality 

CRR 

2 000 000 

Fleet Management: (576) Fleet 
Manaqement 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

576 

P2000145 

P2000145: Flail/Slasher 
(Sidewalks); 576 

Whole of the 
Municipality 

CRR 

120 000 

Fleet Management: (576) Fleet 
Manaqement 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Fleet Manaqement 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

576 

P2000146 

P2000146:Replace Tipper Truck 6 
Cubic: 576 

Whole of the 
Municipality 

CRR 

1 000 000 

Whole of the Municipality 











7 584 600 

Fleet Management Total 











7 584 600 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P2000059: Repalcement of 
Tractors: 576 





400 000 








400 000 

399 996 

399 996 

450 000 

450 000 

P2000100: Front Loader: 576 





2 000 000 








2 000 000 





P2000145: Flail/Slasher 
(Sidewalks); 576 




120 000 









120 000 





P2000146:Replace Tipper Truck 6 
Cubic: 576 






1 000 000 







1 000 000 



1 100 000 






120 000 

4 004 600 

1 960 000 



1 500 000 




7 584 600 

6 024 900 

4 013 004 

6 785 000 

4 200 000 





120 000 

4 004 600 

1 960 000 



1 500 000 




7 584 600 

6 624 900 

5 313 004 

6 785 000 

4 200 000 


Page 141 of195 


























FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

3jeotive 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Budget 19/20 

150: Civic Centre 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

150 

P1600071 

P1600071-Upgrade Offices & 
Security (150/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


150: Civic Centre 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

150 

P1800015 

P1800015-Replace aluminium 
windows (150/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 

570 000 

150: Civic Centre 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

150 

P2000006 

P2000006: Safety Equipment 
(Alarms & Emerqency doors): 150 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 

6 000 000 

151: Civic Centre Mhluzi 

Intanqible Assets 

Financial Viability and Manaqement 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

151 

P1600008 

P1600008-Replace Fence Mhluzi 
Office (151/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


151: Civic Centre Mhluzi 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

151 

P2000011 

P2000011: Safety Equipment 
(Alarms & Emerqency doors): 151 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


152: Civic Centre Infrastructure 

Services 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

152 

P2000009 

P2000009: Safety Equipment 
(Alarms & Emerqency doors): 152 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Property Services: (153) Civic Centre 
Community Services 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

153 

P2000005 

P2000005: Safety Equipment 
(Alarms & Emerqency doors): 153 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Property Services: (554) Civic Services 
Centre 

Other Assets 

Good Governace and Public Participation 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

554 

P1000201 

P1000201 -Replace Fence 

Service Centre (554/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Property Services: (554) Civic Services 
Centre 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

554 

P1100056 

P1100056: Upgrade Offices at 
Mechanical Workshops: 554 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 

3 185 875 

Property Services: (554) Civic Services 
Centre 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

554 

P1400062 

P1400062-Replace Internal 
Fencinq Service Centre (554/...) 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 

3 150 000 

Property Services: (554) Civic Services 
Centre 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

554 

P2000014 

P2000014: Safety Equipment 
(Alarms & Emerqency doors): 554 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Property Services: (554) Civic Services 
Centre 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

554 

P2000091 

P2000091: Replace Air 
Conditioners at Service Centres: 
554 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 

100 000 

Property Services: (555) Other Fixed 
Properties 

Other Assets 

Good Governace and Public Participation 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

555 

P2000111 

P2000111: Purchase of 
Suspended Ceilinq Boards: 555 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 

250 000 

Administrative or Head Office 
(Including Satellite Offices) 











13 255 875 

154: Civic Centre Hendrina 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

154 

P2000008 

P2000008: Safety Equipment 
(Alarms & Emerqency doors): 154 

Hendrina 

CRR 


Property Services: (554) Civic Services 
Centre 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

554 

P1900095 

P1900095 Upgrade Electrical 
Workshop Hendrina Ward Hend: 
554 

Hendrina 

CRR 



Page 142 of 195 

































DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P1600071-Upgrade Offices & 
Security (150/...) 


















P1800015-Replace aluminium 
windows (150/...) 









570 000 




570 000 

600 000 

600 000 



P2000006: Safety Equipment 
(Alarms & Emerqency doors): 150 











6 000 000 


6 000 000 





P1600008-Replace Fence Mhluzi 
Office (151/...) 


















P2000011: Safety Equipment 
(Alarms & Emerqency doors): 151 















800 004 



P2000009: Safety Equipment 
(Alarms & Emerqency doors): 152 















750 000 



P2000005: Safety Equipment 
(Alarms & Emerqency doors): 153 















4 500 000 



P1000201 -Replace Fence 

Service Centre (554/...) 


















P1100056: Upgrade Offices at 
Mechanical Workshops: 554 








500 000 

800 000 

800 000 

1 085 875 


3 185 875 

3 405 096 

2 000 004 



P1400062-Replace Internal 
Fencinq Service Centre (554/...) 






500 000 

350 000 

1 000 000 

1 300 000 




3 150 000 





P2000014: Safety Equipment 
(Alarms & Emerqency doors): 554 

















6 000 000 

P2000091: Replace Air 
Conditioners at Service Centres: 
554 





100 000 








100 000 





P2000111: Purchase of 
Suspended Ceiling Boards: 555 








250 000 





250 000 

249 996 

249 996 

300 000 

300 000 






100 000 

500 000 

350 000 

1 750 000 

2 670 000 

800 000 

7 085 875 


13 255 875 

4 255 092 

8 900 004 

300 000 

6 300 000 

P2000008: Safety Equipment 
(Alarms & Emerqency doors): 154 
















3 500 000 


P1900095 Upgrade Electrical 
Workshop Hendrina Ward Hend: 
554 














400 000 

400 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Hendrina 












Community Halls and Facilities: (161) 
Facility and Event Manaqement 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Halls and 
Facilities 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

161 

P2000128 

P2000128: Replace Roofing at 
Nasaret community Hall W10: 

161 

Ward 10 

CRR 


Ward 10 












Community Halls and Facilities: (161) 
Facility and Event Manaqement 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Halls and 
Facilities 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

161 

P1000358 

Alarm System Doornkop Hall 
(161/...) 

Ward 11 

CRR(REV) 

61 000 

Ward 11 











61 000 

Property Services: (221/222) Eldery 
Sub-Economic Scheme 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

221/223 

P0000242 

Upqrade Old Aqe Flats 

Ward 12 

CRR 

700 000 

Ward 12 











700 000 

Taxi Ranks: (557) Taxi Ranks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Taxi Ranks 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

557 

P1400152 

Upgrade Taxi Ranks Middelburg 
(557/...) 

Ward 13 

CRR 

6 000 000 

Ward 13 











6 000 000 

Property Services: (555) Other Fixed 
Properties 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

555 

P1700071 

Fence At Springbok Street 
(555/...) 

Ward 16 

CRR 


Ward 16 












Property Services: (555) Other Fixed 
Properties 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

555 

P1600111 

Replace Roofing At Mhluzi HEDC 
(555/...) 

Ward 18 

CRR 

1 000 000 

Property Services: (555) Other Fixed 
Properties 

Community Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

555 

P2000120 

P2000120: Replace Roofing at 
Mhluzi Police Station W18: 555 

Ward 18 

CRR 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 















400 000 

400 000 

3 500 000 


P2000128: Replace Roofing at 
Nasaret community Hall W10: 

161 














350 000 


















350 000 




Alarm System Doornkop Hall 
(161/...) 





61 000 








61 000 


60 000 


65 000 






61 000 








61 000 


60 000 


65 000 

Upqrade Old Aqe Flats 









700 000 




700 000 














700 000 




700 000 





Upgrade Taxi Ranks Middelburg 
(557/...) 



550 000 

800 000 

950 000 

750 000 

750 000 

1 200 000 

1 000 000 




6 000 000 

8 000 004 







550 000 

800 000 

950 000 

750 000 

750 000 

1 200 000 

1 000 000 




6 000 000 

8 000 004 




Fence At Springbok Street 
(555/...) 














600 000 


















600 000 




Replace Roofing At Mhluzi HEDC 
(555/...) 





100 000 




900 000 




1 000 000 





P2000120: Replace Roofing at 
Mhluzi Police Station W18: 555 














579 996 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Ward 18 











1 000 000 

Community Halls and Facilities: (161) 
Facility and Event Manaqement 

Community Assets 

Spatial and Community Development 

Community Halls and 
Facilities 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

161 

P1900155 

New MPCC Kwazamokuhle (161) 

Ward 2 

CRR 

10 000 000 

Taxi Ranks: (557) Taxi Ranks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Taxi Ranks 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

557 

P1400153 

Taxi Rank At Hendrina (557/...) 

Ward 2 

CRR 


Ward 2 











10 000 000 

Property Services: (555) Other Fixed 
Properties 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

555 

P1500093 

Reseal Airfield (555/...) 

Ward 29 

CRR 

400 000 

Ward 29 











400 000 

Community Halls and Facilities: (161) 
Facility and Event Manaqement 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Halls and 
Facilities 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

161 

P1400149 

New MPCC Rockdale (161/...) 

Ward 8 

MIG 

9 500 000 

Community Halls and Facilities: (161) 
Facility and Event Manaqement 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Halls and 
Facilities 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

161 

P1500092 

Halls Generator (161/...) 

Ward 8 

CRR 

800 000 

Ward 8 











10 300 000 

Community Halls and Facilities: (161) 
Facility and Event Manaqement 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Halls and 
Facilities 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

161 

P1400148 

New MPCC Somaphepha 
(161/...) 

Ward 9 

MIG 

8 000 000 

Ward 9 











8 000 000 

150: Civic Centre 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

150 

P1100194 

P1100194-Extension Civic Centre 

Whole of the 
Municipality 

BORROWINC 


150: Civic Centre 

Community Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

150 

P2000127 

P2000127: Develop of indoor gym 
& kiosk at Civic Centre:150 

Whole of the 
Municipality 

CRR 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 






100 000 




900 000 




1 000 000 

579 996 




New MPCC Kwazamokuhle (161) 




500 000 

700 000 

1 550 000 

400 000 

1 570 000 

2 000 000 

1 800 000 

1 480 000 


10 000 000 

15 000 000 




Taxi Rank At Hendrina (557/...) 















1 000 000 

5 000 000 

5 000 000 





500 000 

700 000 

1 550 000 

400 000 

1 570 000 

2 000 000 

1 800 000 

1 480 000 


10 000 000 

15 000 000 

1 000 000 

5 000 000 

5 000 000 

Reseal Airfield (555/...) 






400 000 







400 000 











400 000 







400 000 





New MPCC Rockdale (161/...) 




500 000 

800 000 

1 200 000 

800 000 

1 400 000 

2 000 000 

1 600 000 

1 200 000 


9 500 000 

14 000 004 

11 000 004 

11 000 000 


Halls Generator (161/...) 








800 000 





800 000 









500 000 

800 000 

1 200 000 

800 000 

2 200 000 

2 000 000 

1 600 000 

1 200 000 


10 300 000 

14 000 004 

11 000 004 

11 000 000 


New MPCC Somaphepha 
(161/...) 

2 000 000 

2 000 000 

2 000 000 

2 000 000 









8 000 000 






2 000 000 

2 000 000 

2 000 000 

2 000 000 









8 000 000 





P1100194-Extension Civic Centre 














3 000 000 

45 000 000 

50 000 000 


P2000127: Develop of indoor gym 
& kiosk at Civic Centre:150 














80 004 

500 004 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

152: Civic Centre Infrastructure 

Services 

Other Assets 

Spatial and Community Development 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

152 

P2000076 

P2000076: Airconditioner at 
infrustructure offices: 152 

Whole of the 
Municipality 

CRR 

90 000 

Property Services: (153) Civic Centre 
Community Services 

Furniture and Office Equipment 

Spatial and Community Development 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

153 

P2000110 

P2000110: Installation of 

Shopfront and serving counter: 

153 

Whole of the 
Municipality 

CRR 

180 000 

154: Civic Centre Hendrina 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

154 

P2000139 

P2000139: Replace Roofing At 
Hendrina Offices: 154 

Whole of the 
Municipality 

CRR 


Community Halls and Facilities: (161) 
Facility and Event Manaqement 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Community Halls and 
Facilities 

Provide safe and healthy environment for 
the community 

1 

161 

P0008187 

P0008187-Replace Polisher 
(161/...) 

Whole of the 
Municipality 

CRR(REV) 


Community Halls and Facilities: (161) 
Facility and Event Manaqement 

Furniture and Office Equipment 

Financial Viability and Manaqement 

Community Halls and 
Facilities 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

161 

P0900181 

P0900181-Furniture & Office 
Equipment Halls (161/...) 

Whole of the 
Municipality 

CRR(REV) 

200 000 

Community Halls and Facilities: (161) 
Facility and Event Manaqement 

Other Assets 

Infrastructure Development and Service 
Delivery 

Community Halls and 
Facilities 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

161 

P1000203 

P1000203-Replace Stage 

Curtains & System (161/...) 

Whole of the 
Municipality 

CRR(REV) 


Community Halls and Facilities: (161) 
Facility and Event Manaqement 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Halls and 
Facilities 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

161 

P1400068 

P1400068-New MPCC Rockdale 
(161/...) 

Whole of the 
Municipality 

MIG 


Community Halls and Facilities: (161) 
Facility and Event Manaqement 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Community Halls and 
Facilities 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

161 

P2000007 

P2000007: Safety Equipment 
(Alarms & Emerqency doors): 161 

Whole of the 
Municipality 

CRR 


Public Toilets: (410) Public Toilets 

Intanqible Assets 

Financial Viability and Manaqement 

Public Toilets 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

410 

P1600017 

P1600017-New Public Ablution 
Facilities (410/...) 

Whole of the 
Municipality 

CRR 


Property Services: (555) Other Fixed 
Properties 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

555 

P0008127 

P0008127-Replace Fence At 
Airfield (555/...) 

Whole of the 
Municipality 

CRR 


Property Services: (555) Other Fixed 
Properties 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

555 

P1000205 

P1000205-Replace Tools For 
Cleaninq Buildinqs (555/...) 

Whole of the 
Municipality 

CRR(REV) 

191 500 

Property Services: (555) Other Fixed 
Properties 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

555 

P1200076 

P1200076-Purchase new vehicle 
(555/...) 

Whole of the 
Municipality 

CRR 

700 000 

Property Services: (555) Other Fixed 
Properties 

Other Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

555 

P1500014 

P1500014-Energy Efficient Retro 
Fittinqs (555/...) 

Whole of the 
Municipality 

CRR 


Property Services: (555) Other Fixed 
Properties 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Property Services 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

555 

P2000016 

P2000016: Safety Equipment 
(Alarms & Emerqency doors): 555 

Whole of the 
Municipality 

CRR 


Property Services: (555) Other Fixed 
Properties 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Property Services 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

555 

P2000092 

P2000092: Replace Vehicle: 555 

Whole of the 
Municipality 

CRR 

350 000 

Whole of the Municipality 











1 711 500 

MBS Totals 











51 428 375 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

Total SDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P2000076: Airconditioner at 
infrustructure offices: 152 






90 000 







90 000 





P2000110: Installation of 

Shopfront and serving counter: 

153 







75 000 



105 000 



180 000 





P2000139: Replace Roofing At 
Hendrina Offices: 154 
















1 000 000 


P0008187-Replace Polisher 
(161/...) 















50 004 


55 000 

P0900181-Furniture & Office 
Equipment Halls (161/...) 







200 000 






200 000 

159 996 

200 004 

170 000 

170 000 

P1000203-Replace Stage 

Curtains & System (161/...) 


















P1400068-New MPCC Rockdale 
(161/...) 


















P2000007: Safety Equipment 
(Alarms & Emerqency doors): 161 














5 499 996 




P1600017-New Public Ablution 
Facilities (410/...) 


















P0008127-Replace Fence At 
Airfield (555/...) 


















P1000205-Replace Tools For 
Cleaninq Buildinqs (555/...) 





191 500 








191 500 

197 604 

204 996 

205 000 

500 000 

P1200076-Purchase new vehicle 
(555/...) 







700 000 






700 000 





P1500014-Energy Efficient Retro 
Fittinqs (555/...) 

















500 000 

P2000016: Safety Equipment 
(Alarms & Emerqency doors): 555 
















4 500 000 


P2000092: Replace Vehicle: 555 







350 000 






350 000 










191 500 

90 000 

1 325 000 



105 000 



1 711 500 

8 937 600 

45 955 008 

55 875 000 

1 225 000 


2 000 000 

2 000 000 

2 550 000 

3 800 000 

2 902 500 

4 490 000 

3 625 000 

6 720 000 

9 270 000 

4 305 000 

9 765 875 

. 

51 428 375 

52 122 696 

67 315 016 

75 675 000 

12 590 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP CODE 

COSTCENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding Source 
Concept 

Budget19/20 

Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P1800123 

Replace Eastdene Stadium Lights 
(530) 

Ward 10 

CRR 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P1800124 

Resurface Eastdene Stadium 
Courts (530) 

Ward 10 

CRR 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P1900053 

P1900053 Upgrade Ablution 
Facilities M/Burg Dam (530/...) 

Ward 10 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Financial Viability and Management 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P2000136 

P2000136: Develop Park At Aloe 
Ridge WIO: 539 

Ward 10 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Spatial and Community Development 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P2000136 

P2000136: Develop Park At Aloe 
Ridge WIO: 539 

Ward 10 

CRR 











Ward 10 Total 



Cemeteries Funeral Parlours and 

Crematoriums: (505) Cemeteries 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Cemeteries Funeral Parlours and 

Crematoriums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

505 

P1900005 

P1900005 Nasaret Cemetery 
roads (505) 

Ward 11 

CRR 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P2000126 

P2000126: Upgrading of 

Eastdene sports facilitty Wll: 

530 

Ward 11 

CRR 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facllities. 

1 

530 

P2000126 

P2000126: Upgrading of 

Eastdene sports facilitty Wll: 

530 

Ward 11 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Intangible Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P1600109 

Fence at Parks (533/...) 

Ward 11 

CRR 

350 000 

Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P1800115 

Upgrade Kogel; Verdoorn & 

Hoog Str Parks (533/...) 

Ward 11 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facllities. 

1 

533 

P1900165 

Design & Construct Town 
Entrances (533) 

Ward 11 

CRR 

300 000 

Community Parks (including Nurseries): (533) 
Community Parks 

Machineryand Equipment 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P1900157 

New playing equipment W18 
(533) 

Ward 11 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Other Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facllities. 

1 

533 

P1900047 

P1900047 Fence at parks Wll 
(533) 

Ward 11 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P2000078 

P2000078: Develop park at 
Bloekomsig Wll: 533 

Ward 11 

CRR 

400 000 

Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facllities. 

1 

533 

P2000129 

P2000129: Hopecity Park Fence 
Wll: 533 

Ward 11 

CRR 











Ward 11 Total 


1 050 000 

Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P1500091 

Upgrade Van Blerk Plein- 
(533/...) 

Ward 12 

CRR 

250 000 

Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P1800116 

Develop Park Erf 2459 Athlone 
Dam (533/...) 

Ward 12 

CRR 











Ward 12 Total 


250 000 

Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Provide safe and healthy environment for the 
community 

1 

533 

P2000082 

P2000082: Ablution containers 

on Parks W14: 533 

Ward 14 

CRR 

250 000 










Ward 14 Total 


250 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 22/23 

Approved 23/24 

Replace Eastdene Stadium Lights 
(530) 















2 000 004 



Resurface Eastdene Stadium 
Courts (530) 















900 000 

500 000 


P1900053 Upgrade Ablution 
Facilities M/Burg Dam (530/...) 














1 250 004 




P2000136: Develop ParkAt Aloe 
Ridge W10: 539 


















P2000136: Develop ParkAt Aloe 
Ridge WIO: 539 















500 004 

















1 250 004 

3 400 008 

500 000 


P1900005 Nasaret Cemetery 
roads (505) 














1125 000 

1125 000 



P2000126: Upgrading of 

Eastdene sports facilitty Wll: 

530 


















P2000126: Upgrading of 

Eastdene sports facilitty Wll: 

530 














549 996 




Fence at Parks (533/...) 







350 000 






350 000 

350 004 

350 004 

400 000 

400 000 

Upgrade Kogel; Verdoorn & 

Hoog Str Parks (533/...) 














600 000 




Design & Construct Town 
Entrances (533) 







150 000 


150 000 




300 000 

300 000 

300 000 



New playing equipment W18 
(533) 














399 996 

399 996 

450 000 

450 000 

P1900047 Fence at parks Wll 
(533) 














350 004 




P2000078: Develop park at 
Bloekomsig Wll: 533 










400 000 



400 000 





P2000129: Hopecity Park Fence 
Wll: 533 














699 996 











500 000 


150 000 

400 000 



1 050 000 

4 374 996 

2 175 000 

850 000 

850 000 

Upgrade Van Blerk Plein- 
(533/...) 



100 000 



150 000 







250 000 





Develop Park Erf 2459 Athlone 
Dam (533/...) 














999 996 

999 996 

1 000 000 





100 000 



150 000 







250 000 

999 996 

999 996 

1 000 000 


P2000082: Ablution containers 

on Parks W14: 533 









250 000 




250 000 














250 000 




250 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP CODE 

COSTCENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding Source 
Concept 

Budget19/20 

Sports Grounds and Stadiums: (530) Sport 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Replace Synthetic Tennis Courts 




Grounds and Stadiums 

Community Assets 

Delivery 

Sports Grounds and Stadiums 

Facilities. 

1 

530 

P0000244 

Kees Taljaard 

Ward 15 

CRR 

200 000 

Sports Grounds and Stadiums: (530) Sport 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Upgrading At Kees Taljaard 




Grounds and Stadiums 

Community Assets 

Delivery 

Sports Grounds and Stadiums 

Facilities. 

1 

530 

P1100220 

Stadium (530/...) 

Ward 15 

CRR 


Sports Grounds and Stadiums: (530) Sport 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Floodlights at Kees Taljaard 




Grounds and Stadiums 

Community Assets 

Delivery 

Sports Grounds and Stadiums 

Facilities. 

1 

530 

P1800127 

Cricket Stadium (530) 

Ward 15 

CRR 


Sports Grounds and Stadiums: (530) Sport 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Irrigation System KeesTaljaard 




Grounds and Stadiums 

Community Assets 

Delivery 

Sports Grounds and Stadiums 

Facilities. 

1 

530 

P1800121 

(530) 

Ward 15 

CRR 


Sports Grounds and Stadiums: (530) Sport 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Replace Fence at KeesTaljaard 




Grounds and Stadiums 

Community Assets 

Delivery 

Sports Grounds and Stadiums 

Facilities. 

1 

530 

P1800122 

(530) 

Ward 15 

CRR 

350 000 

Community Parks (including Nurseries): (533) 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 








Community Parks 

Community Assets 

Delivery 

Community Parks (including Nurseries) 

Facilities. 

1 

533 

P1800117 

Upgrade Tosca Park (533/...) 

Ward 15 

CRR 

300 000 

Community Parks (including Nurseries): (533) 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




P2000142: Vygie Street Park 




Community Parks 

Community Assets 

Delivery 

Community Parks (including Nurseries) 

Facilities. 

1 

533 

P2000142 

W15: 533 

Ward 15 

CRR 











Ward 15 Total 


850 000 

Community Parks (including Nurseries): (533) 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Upgrade Merriespruit Park 




Community Parks 

Community Assets 

Delivery 

Community Parks (including Nurseries) 

Facilities. 

1 

533 

P1800118 

(533/...) 

Ward 16 

CRR 

200 000 

Community Parks (including Nurseries): (533) 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Develop Park 4859 Dennesig 




Community Parks 

Community Assets 

Delivery 

Community Parks (including Nurseries) 

Facilities. 

1 

533 

P1800119 

(533/...) 

Ward 16 

CRR 


Community Parks (including Nurseries): (533) 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Design & Construct Town 




Community Parks 

Community Assets 

Delivery 

Community Parks (including Nurseries) 

Facilities. 

1 

533 

P1900166 

Entrances (533) 

Ward 16 

CRR 

300 000 










Ward 16 Total 


500 000 

Community Parks (including Nurseries): (533) 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




P2000132: Upgrade Matlapa 




Community Parks 

Community Assets 

Delivery 

Community Parks (including Nurseries) 

Facilities. 

1 

533 

P2000132 

Street Park W18: 533 

Ward 18 

CRR 











Ward 18 Total 



Recreational Facilities: (530) Recreational 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Upgrade Sunnyboy field W19: 




Facilities 

Community Assets 

Delivery 

Recreational Facilities 

Facilities. 

1 

530 

P1100228 

531 

Ward 19 

MIG 

500 000 










Ward 19 Total 


500 000 

Sports Grounds and Stadiums: (530) Sport 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 








Grounds and Stadiums 

Community Assets 

Delivery 

Sports Grounds and Stadiums 

Facilities. 

1 

530 

P1800126 

Develop Stadium Kwaza (530/...) 

Ward 2 

CRR 











Ward 2 Total 



Community Parks (including Nurseries): (533) 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




P1900002 New playing 




Community Parks 

Computer Equipment 

Delivery 

Community Parks (including Nurseries) 

Facilities. 

1 

533 

P1900002 

equipment W23 (533) 

Ward 23 

CRR 

300 000 










Ward 23 Total 


300 000 

Recreational Facilities: (530) Recreational 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Ext 6 Sports facilities 




Facilities 

Community Assets 

Delivery 

Recreational Facilities 

Facllities. 

1 

530 

P1100227 

fencing/upgrade 

Ward 25 

MIG 

500 000 










Ward 25 Total 


500 000 

Community Parks (including Nurseries): (533) 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




P2000131: Upgrade Ikageng 




Community Parks 

Community Assets 

Delivery 

Community Parks (including Nurseries) 

Facllities. 

1 

533 

P2000131 

Street Park W26: 533 

Ward 26 

CRR 


Community Parks (including Nurseries): (533) 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




P2000131: Upgrade Ikageng 




Community Parks 

Community Assets 

Delivery 

Community Parks (including Nurseries) 

Facilities. 

1 

533 

P2000131 

Street Park W26: 533 

Ward 26 

CRR 











Ward 26 Total 



Community Parks (including Nurseries): (533) 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Develop Park Rural & Low 




Community Parks 

Community Assets 

Delivery 

Community Parks (including Nurseries) 

Facilities. 

1 

533 

P1100225 

Income Areas (533/...) 

Ward 28 

MIG 

200 000 

Community Parks (including Nurseries): (533) 


Infrastructure Development and Service 


Plan, develop and maintain Infrastructure and 




Develop Park Rural 8i Low 




Community Parks 

Community Assets 

Delivery 

Community Parks (including Nurseries) 

Facilities. 

1 

533 

P1100226 

Income Areas (533/...) 

Ward 28 

MIG 

400 000 










Ward 28 Total 


600 000 

Cemeteries Funeral Parlours and 


Infrastructure Development and Service 

Cemeteries Funeral Parlours and 

Provide safe and healthy environment for the 




P0000066 Develop Cemeteries 




Crematoriums: (505) Cemeteries 

Community Assets 

Delivery 

Crematoriums 

community 

1 

505 

P0000243 

Low Income Areas (505/...) 

Ward 3 

MIG 

3 300 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 22/23 

Approved 23/24 

Replace Synthetic Tennis Courts 
Kees Taljaard 




200 000 









200 000 


500 004 



Upgrading At Kees Taljaard 
Stadium (530/...) 














350 004 

350 004 



Floodlights at Kees Taljaard 
Cricket Stadium (530) 














2 000 004 




Irrigation System KeesTaljaard 
(530) 














399 996 




Replace Fence at Kees Taljaard 
(530) 





350 000 








350 000 



1 000 000 


Upgrade Tosca Park (533/...) 





100 000 

200 000 







300 000 





P2000142: Vygie Street Park 

W15: 533 

















800 000 





200 000 

450 000 

200 000 







850 000 

2 750 004 

850 008 

1 000 000 

800 000 

Upgrade Merriespruit Park 
(533/...) 








200 000 





200 000 





Develop Park 4859 Dennesig 
(533/...) 














800 004 




Design & Construct Town 
Entrances (533) 







150 000 


150 000 




300 000 

300 000 

300 000 










150 000 

200 000 

150 000 




500 000 

1100 004 

300 000 



P2000132: Upgrade Matlapa 
Street Park W18: 533 














800 004 


















800 004 




Upgrade Sunnyboy field W19: 

531 






500 000 







500 000 











500 000 







500 000 





Develop Stadium Kwaza (530/...) 















5 000 004 


















5 000 004 



P1900002 New playing 
equipment W23 (533) 





300 000 








300 000 

399 996 

399 996 

450 000 

450 000 






300 000 








300 000 

399 996 

399 996 

450 000 

450 000 

Ext 6 Sports facilities 
fencing/upgrade 






500 000 







500 000 











500 000 







500 000 





P2000131: Upgrade Ikageng 
Street Park W26: 533 


















P2000131: Upgrade Ikageng 
Street Park W26: 533 














200 004 


















200 004 




Develop Park Rural & Low 

Income Areas (533/...) 





200 000 








200 000 

300 000 

300 000 



Develop Park Rural & Low 

Income Areas (533/...) 





400 000 








400 000 

600 000 

600 000 








600 000 








600 000 

900 000 

900 000 



P0000066 Develop Cemeteries 
Low Income Areas (505/...) 




3 300 000 









3 300 000 

2 000 000 

2 000 004 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP CODE 

COSTCENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding Source 
Concept 

Budget19/20 

Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P1700067 

Upgrade Hendrina Cosmos 

Sport- (530/...) 

Ward 3 

CRR 











Ward 3 Total 


3 300 000 

Cemeteries Funeral Parlours and 

Crematoriums: (505) Cemeteries 

Intangible Assets 

Infrastructure Development and Service 
Delivery 

Cemeteries Funeral Parlours and 

Crematoriums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

505 

P1600108 

Develop New Cemeteries 
(505/...) 

Ward 8 

BORROWINGS 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P1800120 

Upgrade Nasaret Stadium (530) 

Ward 8 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facllities. 

1 

533 

P1000355 

Replace Playing Equipment- 
(533/...) 

Ward 8 

CRR 

320 000 

Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P1100224 

Develop Park Rural & Low 

Income Areas (533/...) 

Ward 8 

MIG 

400 000 

Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Provide safe and healthy environment for the 
community 

1 

533 

P2000081 

P2000081: Ablution containers 

on Parks W8: 533 

Ward 8 

CRR 

250 000 










Ward 8 Total 


970 000 

Cemeteries Funeral Parlours and 

Crematoriums: (505) Cemeteries 

Community Assets 

Infrastructure Development and Service 
Delivery 

Cemeteries Funeral Parlours and 

Crematoriums 

Provide safe and healthy environment for the 
community 

1 

505 

P0000066 

P0000066 Develop Cemeteries 
Low Income Areas (505/...) 

Whole of the 

Municipality 

MIG 


Cemeteries Funeral Parlours and 

Crematoriums: (505) Cemeteries 

Community Assets 

Infrastructure Development and Service 
Delivery 

Cemeteries Funeral Parlours and 

Crematoriums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

505 

P2000024 

P2000024: Fence in wall of 

rememberance Fontein cemeter: 

505 

Whole of the 

Municipality 

CRR 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P0000121 

P0000121-Replace Synthetic 
Tennis Courts Kees Taljaard 
(530/ 

Whole of the 

Municipality 

CRR 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facllities. 

1 

530 

P0000134 

P0000134-Renovations Mhluzi 
Stadium Pavillion (530/...) 

Whole of the 

Municipality 

MIG 


Recreational Facilities: (530) Recreational 
Facilities 

Machinery and Equipment 

Spatial and Community Development 

Recreational Facilities 

Provide safe and healthy environment for the 
community 

1 

530 

P0008025 

P0008025-Pool Equipment 
Middelburg/Mhluzi (530/...) 

Whole of the 

Municipality 

CRR 


Recreational Facilities: (530) Recreational 
Facilities 

Community Assets 

Infrastructure Development and Service 
Delivery 

Recreational Facilities 

Plan, develop and maintain Infrastructure and 
Facllities. 

1 

530 

P0008345 

P0008345- Refurbish Swimming 
Pool Kees Taljaard (530/...) 

Whole of the 

Municipality 

CRR 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Machineryand Equipment 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P1000036 

P1000036 Bowls Machine 
(530/...) 

Whole of the 

Municipality 

CRR(REV) 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P1100055 

P1100055-Upgrading At Kees 
Taljaard Stadium (530/...) 

Whole of the 

Municipality 

CRR 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P1100213 

P1100213 Basic Sport Low 

Income Areas (530/...) 

Whole of the 

Municipality 

MIG 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Machineryand Equipment 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P1200092 

P1200092 Field Marking 
Equipment (530/...) 

Whole of the 

Municipality 

CRR(REV) 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P1800069 

P1800069-Replace Eastdene 
Stadium Lights (530) 

Whole of the 

Municipality 

CRR 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P1800071 

P1800071-Replace Eastdene 
Stadium Fence (530) 

Whole of the 

Municipality 

CRR 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facllities. 

1 

530 

P1800073 

P1800073- replace Temba 
Senamela Stadium Courts 
(530/...) 

Whole of the 

Municipality 

CRR 


Recreational Facilities: (530) Recreational 
Facilities 

Community Assets 

Infrastructure Development and Service 
Delivery 

Recreational Facilities 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P2000025 

P2000025: Mhluzi pool drainage: 
530 

Whole of the 

Municipality 

CRR 

300 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 22/23 

Approved 23/24 

Upgrade Hendrina Cosmos 

Sport- (530/...) 














500 004 








3 300 000 









3 300 000 

2 500 004 

2 000 004 



Develop New Cemeteries 
(505/...) 














6 000 000 




Upgrade Nasaret Stadium (530) 















3 000 000 

10 000 000 

15 000 000 

Replace Playing Equipment- 
(533/...) 





320 000 








320 000 

330 000 

350 004 

400 000 

400 000 

Develop Park Rural & Low 

Income Areas (533/...) 





400 000 








400 000 

600 000 

600 000 

1 500 000 

1 500 000 

P2000081: Ablution containers 

on Parks W8: 533 









250 000 




250 000 










720 000 




250 000 




970 000 

6 930 000 

3 950 004 

11 900 000 

16 900 000 

P0000066 Develop Cemeteries 
Low Income Areas (505/...) 
















2 000 000 

2 000 000 

P2000024: Fence in wall of 

rememberance Fontein cemeter: 

505 














200 004 




P0000121-Replace Synthetic 
Tennis Courts KeesTaljaard 
(530/ 
















500 000 

500 000 

P0000134-Renovations Mhluzi 
Stadium Pavillion (530/...) 


















P0008025-Pool Equipment 
Middelburg/Mhluzi (530/...) 

















600 000 

P0008345- Refurbish Swimming 
Pool Kees Taljaard (530/...) 

















2 000 000 

P1000036 Bowls Machine 
(530/...) 
















80 000 


P1100055-Upgrading At Kees 
Taljaard Stadium (530/...) 
















350 000 


P1100213 Basic Sport Low 

Income Areas (530/...) 














3 000 000 

2 900 004 

3 000 000 

2 000 000 

P1200092 Field Marking 
Equipment (530/...) 

















50 000 

P1800069-Replace Eastdene 
Stadium Lights (530) 


















P1800071-Replace Eastdene 
Stadium Fence (530) 
















500 000 

500 000 

P1800073- replace Temba 
Senamela Stadium Courts 
(530/...) 
















400 000 


P2000025: Mhluzi pool drainage: 
530 




300 000 









300 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP CODE 

COSTCENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding Source 
Concept 

Budget19/20 

Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P2000080 

P2000080: Renovations Mhluzi 
stadium pavillion Themba 
Sename 

Whole of the 

Municipality 

CRR 


Sports Grounds and Stadiums: (530) Sport 
Grounds and Stadiums 

Community Assets 

Infrastructure Development and Service 
Delivery 

Sports Grounds and Stadiums 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

530 

P2000080 

P2000080: Renovations Mhluzi 
stadium pavillion Themba 
Sename 

Whole of the 

Municipality 

CRR 

6 000 000 

Community Parks (including Nurseries): (533) 
Community Parks 

Transport Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Strategic support on the implementation of 
municipal programmes and projects 

1 

533 

P0000074 

P0000074 New Tractor 90KW 
(533/...) 

Whole of the 

Municipality 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Machineryand Equipment 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Provide safe and healthy environment for the 
community 

1 

533 

P0000203 

P0000203 Lawn Mower 

Sidewalks (533/...) 

Whole of the 

Municipality 

CRR(REV) 

120 000 

Community Parks (including Nurseries): (533) 
Community Parks 

Machineryand Equipment 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Provide safe and healthy environment for the 
community 

1 

533 

P0900064 

P0900064 Brushcutters & 
Chainsaws 

Whole of the 

Municipality 

CRR(REV) 

195 000 

Community Parks (including Nurseries): (533) 
Community Parks 

Intangible Assets 

Spatial and Community Development 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P1600030 

P1600030 Fence at Parks 
(533/...) 

Whole of the 

Municipality 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facllities. 

1 

533 

P1900009 

P1900009 Design & Construct 
Town Entrances (533) 

Whole of the 

Municipality 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P2000036 

P2000036: Upgrade Park 
Blackmore Street: 533 

Whole of the 

Municipality 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P2000038 

P2000038:Upgrading of Parks 

896 Olifant Street: 533 

Whole of the 

Municipality 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P2000038 

P2000038:Upgrading of Parks 

896 Olifant Street: 533 

Whole of the 

Municipality 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facllities. 

1 

533 

P2000130 

P2000130: Ablution Facility at 
Various Public Park: 533 

Whole of the 

Municipality 

CRR 


Community Parks (including Nurseries): (533) 
Community Parks 

Community Assets 

Infrastructure Development and Service 
Delivery 

Community Parks (including Nurseries) 

Plan, develop and maintain Infrastructure and 
Facilities. 

1 

533 

P2000130 

P2000130: Ablution Facility at 
Various Public Park: 533 

Whole of the 

Municipality 

CRR 











Whole of the 

Municipality Total 


6 615 000 

Parks Totals 











15 685 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 22/23 

Approved 23/24 

P2000080: Renovations Mhluzi 
stadium pavillion Themba 

Sename 


















P2000080: Renovations Mhluzi 
stadium pavillion Themba 

Sename 





500 000 

800 000 

1 000 000 

800 000 

1 500 000 

1 400 000 



6 000 000 





P0000074 New Tractor 90KW 
(533/...) 















600 000 



P0000203 Lawn Mower 

Sidewalks (533/...) 





120 000 








120 000 


133 704 


135 000 

P0900064 Brushcutters & 

Chainsaws 





195 000 








195 000 

200 004 

204 996 

205 000 

220 000 

P1600030 Fence at Parks 
(533/...) 


















P1900009 Design & Construct 
Town Entrances (533) 
















600 000 

600 000 

P2000036: Upgrade Park 
Blackmore Street: 533 















999 996 



P2000038:Upgrading of Parks 

896 Olifant Street: 533 


















P2000038:Upgrading of Parks 

896 Olifant Street: 533 














500 004 




P2000130: Ablution Facility at 
Various Public Park: 533 


















P2000130: Ablution Facility at 
Various Public Park: 533 














549 996 

549 996 

550 000 

550 000 





300 000 

815 000 

800 000 

1 000 000 

800 000 

1 500 000 

1 400 000 



6 615 000 

4 450 008 

5 388 696 

8 185 000 

9 155 000 




100 000 

3 800 000 

2 885 000 

2 150 000 

1 650 000 

1 000 000 

2 300 000 

1 800 000 



15 685 000 

26 655 020 

25 363 716 

23 885 000 

28 155 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Roads: (542) Roads Hendrina 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P0000205 

P0000205-Paving & Kerbs 
Hendrina & Kwaza W1(542/...) 

Hendrina 

CRR 


Roads: (542) Roads Hendrina 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P0007307 

P0007307-Stormwater Kwaza x2 
(542/...) 

Hendrina 

BORROWINGS 


Roads: (542) Roads Hendrina 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P0007328 

P0007328-Subsurface Drains 
Hendrina/Kwaza (542/...)) 

Hendrina 

CRR 


Roads: (542) Roads Hendrina 

Roads Infrastructure 

Spatial and Community Development 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P0008219 

P0008219-Roads Hendrina 
W3(542/...) 

Hendrina 

BORROWINGS 


Roads: (542) Roads Hendrina 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P0900251 

P0900251-Replace Equipment 
(542/...) 

Hendrina 

CRR 


Roads: (542) Roads Hendrina 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P1100129 

P1100129-New Equipment 
(542/...) 

Hendrina 

CRR(REV) 

30 000 

Hendrina 











30 000 

Roads: (542) Roads Hendrina 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P0000245 

Paving & Kerbs Hendrina & 

Kwaza W2 

Ward 1 

CRR 

400 000 

Roads: (542) Roads Hendrina 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P0007527 

Stormwater Kwaza x2 (542/...) 

Ward 1 

BORROWINGS 

600 000 

Roads: (542) Roads Hendrina 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P0007528 

Subsurface Drains 

Hendrina/Kwaza (542/...)) 

Ward 1 

CRR 

350 000 

Roads: (542) Roads Hendrina 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P0900274 

P0900274 - Reseal Roads 
Hendrina/Kwaza Ward 1 (542/...) 

Ward 1 

BORROWINGS 

500 000 

Roads: (543) Roads Villaqes 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P1100221 

Subsurface Drainage Villages 
(543/...) 

Ward 1 

CRR 

350 000 

Ward 1 











2 200 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P0000205-Paving & Kerbs 
Hendrina & Kwaza W1(542/...) 
















350 000 

350 000 

P0007307-Stormwater Kwaza x2 
(542/...) 
















800 000 

800 000 

P0007328-Subsurface Drains 
Hendrina/Kwaza (542/...)) 
















450 000 

450 000 

P0008219-Roads Hendrina 
W3(542/...) 


















P0900251-Replace Equipment 
(542/...) 














200 000 

200 000 

200 000 

200 000 

P1100129-New Equipment 
(542/...) 






30 000 







30 000 


30 000 

50 000 

50 000 







30 000 







30 000 

200 000 

230 000 

1 850 000 

1 850 000 

Paving & Kerbs Hendrina & 

Kwaza W2 





200 000 

200 000 







400 000 

250 000 

280 000 



Stormwater Kwaza x2 (542/...) 






150 000 

150 000 

150 000 

150 000 




600 000 

600 000 

700 000 



Subsurface Drains 

Hendrina/Kwaza (542/...)) 





350 000 








350 000 

350 004 

380 000 



P0900274 - Reseal Roads 
Hendrina/Kwaza Ward 1 (542/...) 






500 000 







500 000 

900 000 

1 000 000 



Subsurface Drainage Villages 
(543/...) 








350 000 





350 000 

350 004 

380 000 

400 000 

400 000 






550 000 

850 000 

150 000 

500 000 

150 000 




2 200 000 

2 450 008 

2 740 000 

400 000 

400 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008385 

Upqrade Bridqes (540/...) 

Ward 10 

BORROWINGS 


Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008403 

Roads New Taxi Laybyes 

Ward 10 

CRR 

150 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900268 

P0900268 -Roads Middelburg 
Reseal Roads M/burg W10 
(540/...) 

Ward 10 

BORROWINGS 

500 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1000356 

Edge Beams- Primary/Secondary 
Routes (540/...) 

Ward 10 

CRR 

300 000 

Ward 10 











950 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008386 

Upqrade Bridqes (540/...) 

Ward 11 

BORROWINGS 


Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900267 

P0900267 -Roads Middelburg 
Reseal Roads M/burg W11 
(540/...) 

Ward 11 

BORROWINGS 

800 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1400150 

Roads X 49 (540/...) 

Ward 11 

CRR 


Roads: (540) Roads Middelburq 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1400151 

Stormwater x49- (540/...) 

Ward 11 

CRR 


Roads: (540) Roads Middelburq 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1700068 

Stormwater Mandela Drive to R35 
(phase 1) (540/... 

Ward 11 

CRR 

500 000 

Ward 11 











1 300 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008383 

Roads Middelburg Replace Road 
Barriers (540/...) 

Ward 12 

CRR 

100 000 

Roads: (540) Roads Middelburg 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008390 

Roads Aerorand West 

W12(540/...) 

Ward 12 

CRR 

8 500 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

Upqrade Bridqes (540/...) 














60 000 

60 000 



Roads New Taxi Laybyes 











150 000 


150 000 

150 000 

150 000 

150 000 


P0900268 -Roads Middelburg 
Reseal Roads M/burg W10 
(540/...) 







500 000 






500 000 

600 000 

900 000 

900 000 

900 000 

Edge Beams- Primary/Secondary 
Routes (540/...) 




100 000 

100 000 

100 000 







300 000 

300 000 

300 000 







100 000 

100 000 

100 000 

500 000 




150 000 


950 000 

1 110 000 

1 410 000 

1 050 000 

900 000 

Upqrade Bridqes (540/...) 














60 000 

60 000 



P0900267 -Roads Middelburg 
Reseal Roads M/burg W11 
(540/...) 





400 000 

400 000 







800 000 

699 996 

700 000 

700 000 

700 000 

Roads X 49 (540/...) 














3 500 004 

3 500 000 

3 500 000 

3 500 000 

Stormwater x49- (540/...) 














2 499 996 

2 499 996 

2 500 000 

2 500 000 

Stormwater Mandela Drive to R35 
(phase 1) (540/... 





250 000 


250 000 






500 000 










650 000 

400 000 

250 000 






1 300 000 

6 759 996 

6 759 996 

6 700 000 

6 700 000 

Roads Middelburg Replace Road 
Barriers (540/...) 












100 000 

100 000 

150 000 

150 000 



Roads Aerorand West 

W12(540/...) 




1 000 000 

2 000 000 

2 000 000 

500 000 

2 000 000 

1 000 000 




8 500 000 

13 500 000 

12 000 000 

12 000 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008401 

Roads Slipway Riqht Turn (540/...) 

Ward 12 

BORROWINGS 

10 000 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900266 

P0900266 -Roads Middelburg 
Reseal Roads M/burg W12 
(540/...) 

Ward 12 

BORROWINGS 

2 000 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1600072 

P1600072-Replace Kerb Inlets 
Middelburq/Mhluzi W12 (540/...) 

Ward 12 

CRR 

40 000 

Ward 12 











20 640 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900265 

P0900265 -Roads Middelburg 
Reseal Roads M/burg W13 
(540/...) 

Ward 13 

BORROWINGS 

1 300 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1600078 

P1600078-Replace Kerb Inlets 
Middelburq/Mhluzi W13 (540/...) 

Ward 13 

CRR 

40 000 

Ward 13 











1 340 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008387 

Upqrade Bridqes (540/...) 

Ward 14 

BORROWINGS 


Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900264 

P0900264 -Roads Middelburg 
Reseal Roads M/burg W14 
(540/...) 

Ward 14 

BORROWINGS 

700 000 

Roads: (540) Roads Middelburq 

Intanqible Assets 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1600031 

P1600031-Replace Kerb Inlets 
Middelburq/Mhluzi W14 (540/...) 

Ward 14 

CRR 

40 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1600073 

P1600073-Replace Kerb Inlets 
Middelburq/Mhluzi W14 (540/...) 

Ward 14 

CRR 

40 000 

Ward 14 











780 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900263 

P0900263 -Roads Middelburg 
Reseal Roads M/burg W15 
(540/...) 

Ward 15 

BORROWINGS 

1 100 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

Roads Slipwav Riqht Turn (540/...) 








2 500 000 

2 500 000 

2 500 000 

2 500 000 


10 000 000 





P0900266 -Roads Middelburg 
Reseal Roads M/burg W12 
(540/...) 




600 000 

600 000 

800 000 







2 000 000 

600 000 

800 004 

800 000 

800 000 

P1600072-Replace Kerb Inlets 
Middelburq/Mhluzi W12 (540/...) 









40 000 




40 000 

60 000 

60 000 

60 000 

60 000 





1 600 000 

2 600 000 

2 800 000 

500 000 

4 500 000 

3 540 000 

2 500 000 

2 500 000 

100 000 

20 640 000 

14 310 000 

13 010 004 

12 860 000 

860 000 

P0900265 -Roads Middelburg 
Reseal Roads M/burg W13 
(540/...) 







300 000 

500 000 

500 000 




1 300 000 

1 299 996 

1 500 000 

1 500 000 

150 000 

P1600078-Replace Kerb Inlets 
Middelburq/Mhluzi W13 (540/...) 









40 000 




40 000 

39 996 

39 996 

40 000 

40 000 








300 000 

500 000 

540 000 




1 340 000 

1 339 992 

1 539 996 

1 540 000 

190 000 

Upqrade Bridqes (540/...) 














60 000 

60 000 



P0900264 -Roads Middelburg 
Reseal Roads M/burg W14 
(540/...) 









700 000 




700 000 

600 000 

1 200 000 

1 200 000 

1 200 000 

P1600031-Replace Kerb Inlets 
Middelburq/Mhluzi W14 (540/...) 






40 000 







40 000 

20 004 


50 000 

50 000 

P1600073-Replace Kerb Inlets 
Middelburq/Mhluzi W14 (540/...) 









40 000 




40 000 

39 996 

39 996 

40 000 

40 000 







40 000 



740 000 




780 000 

720 000 

1 299 996 

1 290 000 

1 290 000 

P0900263 -Roads Middelburg 
Reseal Roads M/burg W15 
(540/...) 





500 000 

600 000 







1 100 000 

1 299 996 

1 299 996 

1 300 000 

1 300 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Ward 15 











1 100 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900270 

P0900270 -Roads Middelburg 
Reseal Roads M/burg W16 
(540/...) 

Ward 16 

BORROWINGS 

600 000 

Ward 16 











600 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900212 

P0900212 -Roads Middelburg 
Reseal Roads M/burg W17 
(540/...) 

Ward 17 

BORROWINGS 

600 000 

Ward 17 











600 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008388 

Upqrade Bridqes (540/...) 

Ward 18 

BORROWINGS 


Ward 18 












Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1900097 

P1900097: Stormwater 
Middelburq/Mhluzi W19: 540 

Ward 19 

BORROWINGS 

500 000 

Ward 19 











500 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1200147 

P1200147 - Roads & Stormwater 
Low Income Areas W2 (540/...) 

Ward 2 

MIG 

2 616 500 

Roads: (542) Roads Hendrina 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P0900213 

P0900213 - Reseal Roads 
Hendrina/Kwaza Ward 2 (542/...) 

Ward 2 

BORROWINGS 

500 000 

Ward 2 











3 116 500 

Roads: (540) Roads Middelburg 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008389 

Upgrade Bridges (540/...) 

Ward 20 

BORROWINGS 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 






500 000 

600 000 







1 100 000 

1 299 996 

1 299 996 

1 300 000 

1 300 000 

P0900270 -Roads Middelburg 
Reseal Roads M/burg W16 
(540/...) 










600 000 



600 000 

600 000 

800 004 

800 000 

800 000 











600 000 



600 000 

600 000 

800 004 

800 000 

800 000 

P0900212 -Roads Middelburg 
Reseal Roads M/burg W17 
(540/...) 






600 000 







600 000 

999 996 










600 000 







600 000 

999 996 




Upqrade Bridqes (540/...) 














60 000 

60 000 

















60 000 

60 000 



P1900097: Stormwater 
Middelburq/Mhluzi W19: 540 










250 000 

250 000 


500 000 

500 004 

500 004 

500 000 

500 000 











250 000 

250 000 


500 000 

500 004 

500 004 

500 000 

500 000 

P1200147 - Roads & Stormwater 
Low Income Areas W2 (540/...) 




850 000 



850 000 



916 500 



2 616 500 

3 500 004 

3 369 396 

3 867 400 

4 000 000 

P0900213 - Reseal Roads 
Hendrina/Kwaza Ward 2 (542/...) 





500 000 








500 000 

399 996 

399 996 

500 000 

500 000 





850 000 

500 000 


850 000 



916 500 



3 116 500 

3 900 000 

3 769 392 

4 367 400 

4 500 000 

Upgrade Bridges (540/...) 














60 000 

60 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Financial Viability and Manaqement 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900261 

P0900261 -Roads Middelburg 
Reseal Roads M/burg W20 
(540/...) 

Ward 20 

BORROWINGS 

600 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1600074 

P1600074-Replace Kerb Inlets 
Middelburq/Mhluzi W20 (540/...) 

Ward 20 

CRR 

40 000 

Ward 20 











640 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900262 

P0900262 -Roads Middelburg 
Reseal Roads M/burg W21 
(540/...) 

Ward 21 

BORROWINGS 

600 000 

Roads: (540) Roads Middelburq 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1800086 

P1800086-Stormwater Mhluzi 

W21(540/...) 

Ward 21 

MIG 


Ward 21 











600 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900271 

P0900271 -Roads Middelburg 
Reseal Roads M/burg W22 
(540/...) 

Ward 22 

BORROWINGS 

600 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1600114 

Replace Kerb Inlets 
Middelburq/Mhluzi W17 (540/...) 

Ward 22 

CRR 

60 000 

Ward 22 











660 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900272 

P0900272 -Roads Middelburg 
Reseal Roads M/burg W23 
(540/...) 

Ward 23 

BORROWINGS 

500 000 

Roads: (540) Roads Middelburq 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1000077 

P1000077-Stormwater 
Middelburq/Mhluzi W23 (540/...) 

Ward 23 

BORROWINGS 

500 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1200116 

P1200116 - Roads & Stormwater 
Low Income Areas W23 (540/...) 

Ward 23 

MIG 


Roads: (540) Roads Middelburg 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1200158 

P1200158- Roads & Stormwater 
Low Income Areas W23 (540/...) 

Ward 23 

MIG 

3 000 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P0900261 -Roads Middelburg 
Reseal Roads M/burg W20 
(540/...) 







600 000 






600 000 

999 996 

999 996 



P1600074-Replace Kerb Inlets 
Middelburq/Mhluzi W20 (540/...) 









40 000 




40 000 

39 996 

39 996 

40 000 

40 000 








600 000 


40 000 




640 000 

1 099 992 

1 099 992 

40 000 

40 000 

P0900262 -Roads Middelburg 
Reseal Roads M/burg W21 
(540/...) 








600 000 





600 000 

800 004 

800 004 

800 000 

800 000 

P1800086-Stormwater Mhluzi 

W21(540/...) 














3 000 000 

1 500 000 

3 000 000 










600 000 





600 000 

3 800 004 

2 300 004 

3 800 000 

800 000 

P0900271 -Roads Middelburg 
Reseal Roads M/burg W22 
(540/...) 








600 000 





600 000 

800 004 

800 004 

800 000 

800 000 

Replace Kerb Inlets 
Middelburq/Mhluzi W17 (540/...) 









60 000 




60 000 

60 000 

60 000 

60 000 

60 000 









600 000 

60 000 




660 000 

860 004 

860 004 

860 000 

860 000 

P0900272 -Roads Middelburg 
Reseal Roads M/burg W23 
(540/...) 





500 000 








500 000 

1 200 000 

1 200 000 

1 200 000 

1 200 000 

P1000077-Stormwater 
Middelburq/Mhluzi W23 (540/...) 








250 000 

250 000 




500 000 

500 004 

500 004 

500 000 

500 000 

P1200116 - Roads & Stormwater 
Low Income Areas W23 (540/...) 
















5 000 000 


P1200158- Roads & Stormwater 
Low Income Areas W23 (540/...) 





1 000 000 


1 000 000 



1 000 000 



3 000 000 

4 598 400 


5 000 000 

3 000 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1600075 

P1600075-Replace Kerb Inlets 
Middelburq/Mhluzi W23 (540/...) 

Ward 23 

CRR 

20 000 

Ward 23 











4 020 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1600076 

P1600076-Replace Kerb Inlets 
Middelburq/Mhluzi W24 (540/...) 

Ward 24 

CRR 

20 000 

Ward 24 











20 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008365 

P0008365 - Roads New Taxi 
Lavbves W25 (540/...) 

Ward 25 

CRR 


Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900273 

P0900273 -Roads Middelburg 
Reseal Roads M/burg W25 
(540/...) 

Ward 25 

BORROWINGS 

600 000 

Roads: (540) Roads Middelburq 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1000078 

P1000078-Stormwater 
Middelburq/Mhluzi W25 (540/...) 

Ward 25 

BORROWINGS 


Roads: (540) Roads Middelburq 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1900044 

P1900044 Stormwater 
Middelburq/Mhluzi W25 (540/...) 

Ward 25 

BORROWINGS 

350 000 

Roads: (540) Roads Middelburq 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P2000154 

Subsurface Drains 
Mhluzi/Middelburq: 541 

Ward 25 

CRR 

400 000 

Ward 25 











1 350 000 

Roads: (540) Roads Middelburq 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P2000137 

P2000137: Stormwater Dr Beyers 
Naude Drive W26: 540 

Ward 26 

CRR 


Ward 26 












Roads: (540) Roads Middelburq 

Roads Infrastructure 

Good Governace and Public Participation 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P2000121 

P2000121: Roads Mhluzi ext 5 
W27: 540 

Ward 27 

CRR 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P1600075-Replace Kerb Inlets 
Middelburq/Mhluzi W23 (540/...) 









20 000 




20 000 

20 004 

20 004 

20 000 

20 000 






1 500 000 


1 000 000 

250 000 

270 000 

1 000 000 



4 020 000 

6 318 408 

1 720 008 

11 720 000 

4 720 000 

P1600076-Replace Kerb Inlets 
Middelburq/Mhluzi W24 (540/...) 









20 000 




20 000 

20 004 

20 004 

20 000 

20 000 










20 000 




20 000 

20 004 

20 004 

20 000 

20 000 

P0008365 - Roads New Taxi 
Lavbves W25 (540/...) 














150 000 

150 000 

150 000 

150 000 

P0900273 -Roads Middelburg 
Reseal Roads M/burg W25 
(540/...) 







600 000 






600 000 

800 004 

800 004 

800 000 

800 000 

P1000078-Stormwater 
Middelburq/Mhluzi W25 (540/...) 
















500 000 

500 000 

P1900044 Stormwater 
Middelburq/Mhluzi W25 (540/...) 










175 000 

175 000 


350 000 

20 500 008 

900 000 

400 000 

400 000 

Subsurface Drains 
Mhluzi/Middelburq: 541 



130 000 



130 000 



140 000 




400 000 

400 000 

400 000 






130 000 



130 000 

600 000 


140 000 

175 000 

175 000 


1 350 000 

21 850 012 

2 250 004 

1 850 000 

1 850 000 

P2000137: Stormwater Dr Beyers 
Naude Drive W26: 540 















5 000 004 

5 000 000 

















5 000 004 

5 000 000 


P2000121: Roads Mhluzi ext 5 
W27: 540 














5 000 004 

5 000 004 

5 000 000 

5 000 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Spatial and Communitv Development 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P2000152 

Roads Tokoloqo (Ezinvokeni) 

Ward 27 

NDM 

6 000 000 

Ward 27 











6 000 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008398 

Replace Pavinq & Kerbs (540/...) 

Ward 28 

CRR 

250 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1200118 

P1200118 - Roads & Stormwater 
Low Income Areas W28 (540/...) 

Ward 28 

MIG 

3 500 000 

Ward 28 











3 750 000 

Roads: (543) Roads Villaqes 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P0000246 

Roads Kranspoort 

Ward 29 

BORROWINGS 

2 500 000 

Roads: (543) Roads Villaqes 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P1100222 

Roads Presidentsrus (543/...) 

Ward 29 

BORROWINGS 

2 000 000 

Roads: (543) Roads Villaqes 

Storm water Infrastructure 

Infrastructure Development and Service 
Deliverv 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P1100223 

Stormwater Presidentsrus 
(543/...) 

Ward 29 

BORROWINGS 

600 000 

Ward 29 











5 100 000 

Roads: (542) Roads Hendrina 

Roads Infrastructure 

Infrastructure Development and Service 
Deliverv 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P0900275 

P0900275 - Reseal Roads 
Hendrina/Kwaza Ward 3 (542/...) 

Ward 3 

BORROWINGS 

500 000 

Roads: (542) Roads Hendrina 

Storm water Infrastructure 

Infrastructure Development and Service 
Deliverv 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

542 

P1000357 

Stormwater Hendrina (542/...) 

Ward 3 

BORROWINGS 

660 000 

Ward 3 











1 160 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

Roads Tokoloqo (Ezinvokeni) 












6 000 000 

6 000 000 

6 000 000 

6 000 000 















6 000 000 

6 000 000 

11 000 004 

11 000 004 

5 000 000 

5 000 000 

Replace Pavinq & Kerbs (540/...) 




50 000 

100 000 

100 000 







250 000 

300 000 

300 000 

300 000 


P1200118 - Roads & Stormwater 
Low Income Areas W28 (540/...) 




1 000 000 

1 000 000 

1 500 000 







3 500 000 


2 000 004 

5 000 000 

5 000 000 





1 050 000 

1 100 000 

1 600 000 







3 750 000 

300 000 

2 300 004 

5 300 000 

5 000 000 

Roads Kranspoort 










1 000 000 

1 000 000 

500 000 

2 500 000 

2 499 996 

3 000 000 



Roads Presidentsrus (543/...) 








600 000 

600 000 

800 000 



2 000 000 

3 000 000 

2 000 004 


2 000 000 

Stormwater Presidentsrus 
(543/...) 








300 000 

300 000 




600 000 

600 000 

600 000 











900 000 

900 000 

1 800 000 

1 000 000 

500 000 

5 100 000 

6 099 996 

5 600 004 


2 000 000 

P0900275 - Reseal Roads 
Hendrina/Kwaza Ward 3 (542/...) 






500 000 







500 000 

699 996 

999 996 

800 000 

800 000 

Stormwater Hendrina (542/...) 










300 000 

360 000 


660 000 

600 000 

600 000 

600 000 

600 000 







500 000 




300 000 

360 000 


1 160 000 

1 299 996 

1 599 996 

1 400 000 

1 400 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Roads: (543) Roads Villaqes 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P0008396 

Stormwater Villaqes (543/...) 

Ward 4 

BORROWINGS 

500 000 

Roads: (543) Roads Villaqes 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P0008397 

Paving & Kerbs Villages & Rural 
W4(543/...) 

Ward 4 

CRR 

200 000 

Ward 4 











700 000 

Roads: (543) Roads Villaqes 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P0900279 

Reseal Roads Rural & Eskom 
Towns (543/...) 

Ward 5 

BORROWINGS 


Roads: (543) Roads Villaqes 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P1600110 

Replace Kerb Inlets Eskom 

Towns (543/...) 

Ward 5 

CRR 


Ward 5 












Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008399 

Roads New Taxi Laybyes 

Ward 6 

CRR 

150 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1200146 

P1200146 - Roads & Stormwater 
Low Income Areas W6 (540/...) 

Ward 6 

MIG 


Ward 6 











150 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0900269 

P0900269 - Roads Middelburg 
Reseal Roads M/burq W8 (540/...) 

Ward 8 

BORROWINGS 

800 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1000361 

Roads Middelburg Rebuild Roads 
M/burq (540/...) 

Ward 8 

BORROWINGS 


Roads: (540) Roads Middelburq 

Roads Infrastructure 

Spatial and Community Development 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1200145 

P1200145 - Roads & Stormwater 
Low Income Areas W8 (540/...) 

Ward 8 

MIG 

2 510 860 

Ward 8 











3 310 860 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

Stormwater Villaqes (543/...) 










250 000 

250 000 


500 000 

500 004 

600 000 

800 000 

800 000 

Paving & Kerbs Villages & Rural 
W4(543/...) 




200 000 









200 000 

200 004 

250 000 

350 000 

370 000 





200 000 






250 000 

250 000 


700 000 

700 008 

850 000 

1 150 000 

1 170 000 

Reseal Roads Rural & Eskom 
Towns (543/...) 














999 996 




Replace Kerb Inlets Eskom 

Towns (543/...) 














200 004 

220 000 

250 000 

250 000 















1 200 000 

220 000 

250 000 

250 000 

Roads New Taxi Laybyes 










150 000 



150 000 

150 000 

150 000 

150 000 


P1200146 - Roads & Stormwater 
Low Income Areas W6 (540/...) 














5 000 004 

2 000 000 

6 000 000 












150 000 



150 000 

5 150 004 

2 150 000 

6 150 000 


P0900269 - Roads Middelburg 
Reseal Roads M/burq W8 (540/...) 








400 000 

400 000 




800 000 

699 996 

900 000 

900 000 

900 000 

Roads Middelburg Rebuild Roads 
M/burq (540/...) 














3 000 000 

3 000 000 

3 000 000 

3 000 000 

P1200145 - Roads & Stormwater 
Low Income Areas W8 (540/...) 





1 000 000 



1 510 860 





2 510 860 

3 999 996 

1 875 720 

5 000 000 

5 000 000 






1 000 000 



1 910 860 

400 000 




3 310 860 

7 699 992 

5 775 720 

8 900 000 

8 900 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Spatial and Communitv Development 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P2000153 

Roads Somaphepha W10 

Ward 9 

NDM 

4 000 000 

Ward 9 











4 000 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008384 

Upqrade Bridqes (540/...) 

Ward3 

BORROWINGS 


Ward3 












Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008035 

P0008035-Roads Middelburg 
Replace Road Barriers (540/...) 

Whole of the 
Municipality 

CRR 


Roads: (540) Roads Middelburq 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P0008180 

P0008180-Stormwater Aerorand 
West (540/...) 

Whole of the 
Municipalitv 

CRR 

3 000 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1000097 

P1000097-Edge Beams- 
Primary/Secondary Routes 
(540/...) 

Whole of the 
Municipality 

CRR 


Roads: (540) Roads Middelburq 

Intanqible Assets 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P1600033 

P1600033-Replacement 

Machinery & Equipment (540/...) 

Whole of the 
Municipality 

CRR(REV) 

177 200 

Roads: (540) Roads Middelburq 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P2000069 

P2000069: Subsurface Drains 
Mhluzi/Middelburq: 540 

Whole of the 
Municipality 

CRR 

350 000 

Roads: (540) Roads Middelburq 

Community Assets 

Infrastructure Development and Service 
Deliverv 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P2000112 

P2000112: Multimodel Transport 
Facility: 540 

Whole of the 
Municipality 

CRR 

2 000 000 

Roads: (540) Roads Middelburq 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

540 

P2000122 

P2000122: Upgrade Dr Mandela 
Drive: 540 

Whole of the 
Municipality 

CRR 


Roads: (543) Roads Villaqes 

Roads Infrastructure 

Spatial and Communitv Development 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P0000218 

P0000218-Roads Kranspoort 
(543/...) 

Whole of the 
Municipality 

BORROWINGS 


Roads: (543) Roads Villages 

Roads Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P0900214 

P0900214-Reseal Roads Rural & 
Eskom Towns (543/...) 

Whole of the 
Municipality 

BORROWINGS 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

Roads Somaphepha W10 












4 000 000 

4 000 000 

10 900 000 

2 000 000 















4 000 000 

4 000 000 

10 900 000 

2 000 000 



Upqrade Bridqes (540/...) 














200 004 

200 000 

500 000 

500 000 















200 004 

200 000 

500 000 

500 000 

P0008035-Roads Middelburg 
Replace Road Barriers (540/...) 
















150 000 


P0008180-Stormwater Aerorand 
West (540/...) 



1 000 000 

1 000 000 

1 000 000 








3 000 000 

4 725 000 

4 200 000 

4 200 000 


P1000097-Edge Beams- 
Primary/Secondary Routes 
(540/...) 
















300 000 

300 000 

P1600033-Replacement 

Machinery & Equipment (540/...) 








177 200 





177 200 

200 004 

200 004 

200 000 

200 000 

P2000069: Subsurface Drains 
Mhluzi/Middelburq: 540 



120 000 



120 000 



110 000 




350 000 

350 000 

400 004 

800 000 

800 000 

P2000112: Multimodel Transport 
Facility: 540 








300 000 

300 000 

300 000 

500 000 

600 000 

2 000 000 





P2000122: Upgrade Dr Mandela 
Drive: 540 














999 996 

18 000 000 

25 000 000 

30 000 000 

P0000218-Roads Kranspoort 
(543/...) 
















2 000 000 


P0900214-Reseal Roads Rural & 
Eskom Towns (543/...) 
















1 000 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Roads: (543) Roads Villaqes 

Storm water Infrastructure 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P1100100 

P1100100-Stormwater 
Presidentsrus (543/...) 

Whole of the 
Municipality 

BORROWINGS 


Roads: (543) Roads Villaqes 

Intanqible Assets 

Infrastructure Development and Service 
Delivery 

Roads 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

543 

P1600037 

P1600037-Replace Kerb Inlets 
Eskom Towns (543/...) 

Whole of the 
Municipality 

CRR 


Whole of the Municipality 











5 527 200 

Roads: (540) Roads Middelburg 

Total 











70 144 560 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P1100100-Stormwater 
Presidentsrus (543/...) 
















700 000 

700 000 

P1600037-Replace Kerb Inlets 
Eskom Towns (543/...) 





















1 120 000 

1 000 000 

1 000 000 

120 000 


477 200 

410 000 

300 000 

500 000 

600 000 

5 527 200 

6 275 000 

22 800 008 

34 350 000 

32 000 000 




1 250 000 

4 800 000 

9 500 000 

7 770 000 

4 750 000 

10 238 060 

7 210 000 

8 241 500 

5 185 000 

11 200 000 

70 144 560 

119 023 420 

101 165 144 

118 947 400 

83 800 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Seweraqe: (550) Seweraqe 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P1700069 

Sewer Network Kwaza X 9 
(550/...) 

Ward 1 

MIG 


Seweraqe: (546) Seweraqe Hendrina 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P2000160 

Basic Sanitation Kazamokuhle 

W1: 546 

Ward 1 

CRR 

600 000 

Ward 1 











600 000 

Sewerage: (550) Sewerage 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P1900063 

P1900063 Bulk Sewer& 

Collection Network Ext 42 Ward 
10: 550 

Ward 10 

CRR 


Ward 10 












Seweraqe: (550) Seweraqe 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P1900159 

Plan & Design Sewer Network 

X23 NodeDWard 18: 550 

Ward 12 

CRR 

600 000 

Ward 12 











600 000 

Sewerage: (550) Sewerage 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P1900160 

Bulk Sewer & Collectio Network 
Ext 42 Ward 10: 550 

Ward 16 

CRR 


Ward 16 












Seweraqe: (550) Seweraqe 

Sanitation Infrastructure 

Spatial and Community Development 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P2000115 

P2000115: Bulk Sewer & 
Collection Network Den North 
W17: 550 

Ward 17 

CRR 

8 100 000 

Waste Water Treatment: (552) Waste 
Water Treatment Plant 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Waste Water T reatment 

Strategic support on the implementation of 
municipal programmes and projects 

1 

552 

P0008391 

Replace Pumps (552/...) 

Ward 17 

CRR 


Waste Water Treatment: (552) Waste 
Water Treatment Plant 

Other Assets 

Infrastructure Development and Service 
Delivery 

Waste Water T reatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

552 

P1100217 

Replace Fences At Pump 

Stations (552/...) 

Ward 17 

CRR 


Seweraqe: (550) Seweraqe 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P2000164 

P2000164: Sewer Reticulation 
Newtown W17:550 

Ward 17 

CRR 

3 700 000 

Ward 17 











11 800 000 


Page 178 of 195 




























DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

Sewer Network Kwaza X 9 
(550/...) 















4 500 000 



Basic Sanitation Kazamokuhle 

W1: 546 




200 000 

200 000 


200 000 






600 000 









200 000 

200 000 


200 000 






600 000 


4 500 000 



P1900063 Bulk Sewer & 

Collection Network Ext 42 Ward 
10: 550 




































Plan & Design Sewer Network 

X23 Node D Ward 18: 550 



200 000 



200 000 



200 000 




600 000 








200 000 



200 000 



200 000 




600 000 





Bulk Sewer & Collectio Network 
Ext 42 Ward 10: 550 














700 000 


















700 000 




P2000115: Bulk Sewer& 
Collection Network Den North 
W17: 550 



1 500 000 

1 500 000 

1 500 000 

1 500 000 


500 000 

500 000 

500 000 

500 000 

100 000 

8 100 000 

18 000 000 




Replace Pumps (552/...) 














510 000 




Replace Fences At Pump 

Stations (552/...) 














471 750 




P2000164: Sewer Reticulation 
Newtown W17: 550 







500 000 

500 000 

500 000 

500 000 

500 000 

1 200 000 

3 700 000 








1 500 000 

1 500 000 

1 500 000 

1 500 000 


500 000 

500 000 

500 000 

500 000 

100 000 

11 800 000 

18 981 750 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Waste Water Treatment: (552) Waste 
Water Treatment Plant 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Waste Water Treatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

552 

P1700070 

Boskrans WWTW Phase 2 
(552/...) 

Ward 19 

BORROWINC 

42 300 000 

Ward 19 











42 300 000 

Sewerage: (546) Sewerage Hendrina 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

546 

P1200163 

New sewer network 
Hendrina/Kwaza (546/...) 

Ward 2 

CRR 

2 590 000 

Sewerage: (546) Sewerage Hendrina 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P2000161 

Basic Sanitation Kazamokuhle 

W2: 546 

Ward 2 

CRR 

456 000 

Ward 2 











3 046 000 

Waste Water Treatment: (552) Waste 
Water Treatment Plant 

Other Assets 

Infrastructure Development and Service 
Delivery 

Waste Water T reatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

552 

P1100218 

Replace Fences At Pump 

Stations (552/...) 

Ward 25 

CRR 


Ward 25 












Sewerage: (547) Sewerage Villages 

Other Assets 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

547 

P1400144 

Upgrading sleeping quarters 
Presidents water (547/. 

Ward 28 

CRR 


Waste Water Treatment: (552) Waste 
Water Treatment Plant 

Other Assets 

Infrastructure Development and Service 
Delivery 

Waste Water T reatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

552 

P1100219 

Replace Fences At Pump 

Stations (552/...) 

Ward 28 

CRR 


Ward 28 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

Boskrans WWTW Phase 2 
(552/...) 

3 000 000 

3 000 000 

3 500 000 

6 000 000 

3 500 000 

2 800 000 


4 500 000 


7 000 000 

5 000 000 

4 000 000 

42 300 000 

30 000 000 

30 000 000 

30 000 000 

30 000 000 


3 000 000 

3 000 000 

3 500 000 

6 000 000 

3 500 000 

2 800 000 


4 500 000 


7 000 000 

5 000 000 

4 000 000 

42 300 000 

30 000 000 

30 000 000 

30 000 000 

30 000 000 

New sewer network 
Hendrina/Kwaza (546/...) 



350 000 

250 000 

500 000 


500 000 

500 000 

490 000 




2 590 000 





Basic Sanitation Kazamokuhle 

W2: 546 




200 000 

200 000 


56 000 






456 000 








350 000 

450 000 

700 000 


556 000 

500 000 

490 000 




3 046 000 





Replace Fences At Pump 

Stations (552/...) 














283 050 


















283 050 




Upgrading sleeping quarters 
Presidents water (547/. 














550 000 




Replace Fences At Pump 

Stations (552/...) 














245 200 


















795 200 





Page 181 of 195 






























FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Seweraqe: (546) Seweraqe Hendrina 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P2000162 

Basic Sanitation Kazamokuhle 

W3: 546 

Ward 3 

CRR 

2 436 000 

Waste Water Treatment: (553) Waste 
Water Treatment Plant Hendrina 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Waste Water T reatment 

Provide safe and healthy environment for 
the community 

1 

553 

P0008393 

Replace Equipment Kwaza 
WWTW (553/...) 

Ward 3 

CRR 

551 250 

Ward 3 











2 987 250 

Sewerage: (547) Sewerage Villages 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

547 

P0008394 

Refurbish Blinkpan WWTW 

Ward 4 

CRR 

370 000 

Seweraqe: (547) Seweraqe Villaqes 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

547 

P0008395 

Refurbish Komati WWTW 
(547/...) 

Ward 4 

CRR 


Ward 4 











370 000 

Sewerage: (547) Sewerage Villages 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

547 

P0008091 

P0008091 Refurbish Blinkpan 
WWTW 

Whole of the 
Municipality 

CRR 


Sewerage: (547) Sewerage Villages 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

547 

P0008092 

P0008092 Refurbish Komati 
WWTW (547/...) 

Whole of the 
Municipality 

CRR 


Seweraqe: (547) Seweraqe Villaqes 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Seweraqe 

Provide safe and healthy environment for 
the community 

1 

547 

P0008236 

P0008236 Rural Sanitation 
(547/...) 

Whole of the 
Municipality 

CRR 

4 800 000 

Seweraqe: (547) Seweraqe Villaqes 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

547 

P1000257 

P1000257-Sewerage Replace 
Sewer Lines Villaqes (547/...) 

Whole of the 
Municipality 

CRR 


Sewerage: (547) Sewerage Villages 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

547 

P2000013 

P2000013: Safety Equipment 
(Alarms & Emergency doors); 547 

Whole of the 
Municipality 

CRR 


Sewerage: (550) Sewerage 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P0008049 

P0008049-Sewerage Replace 
Sewer Lines M/Burg/Mhluzi 
(550/... 

Whole of the 
Municipality 

CRR 

700 000 

Seweraqe: (550) Seweraqe 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P0008169 

P0008169-Upgrade Outfall Sewer 
Lines (550/...) 

Whole of the 
Municipality 

BORROWINC 


Seweraqe: (550) Seweraqe 

Machinery and Equipment 

Spatial and Community Development 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P1100203 

P1100203-Replace Redundant 
Equipment (550/...) 

Whole of the 
Municipality 

CRR(REV) 

38 850 

Sewerage: (550) Sewerage 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P1800078 

P1800078-0utfall Sewer Lines 
from Middelburg (550/ 

Whole of the 
Municipality 

CRR 

15 000 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

Basic Sanitation Kazamokuhle 

W3: 546 



350 000 

250 000 

500 000 


500 000 

500 000 

336 000 




2 436 000 





Replace Equipment Kwaza 
WWTW (553/...) 



551 250 










551 250 

68 800 

580 000 

580 000 





901 250 

250 000 

500 000 


500 000 

500 000 

336 000 




2 987 250 

68 800 

580 000 

580 000 


Refurbish Blinkpan WWTW 





175 000 



195 000 





370 000 

150 000 

150 000 

150 000 

150 000 

Refurbish Komati WWTW 
(547/...) 














220 000 

220 000 








175 000 



195 000 





370 000 

370 000 

370 000 

150 000 

150 000 

P0008091 Refurbish Blinkpan 
WWTW 


















P0008092 Refurbish Komati 
WWTW (547/...) 
















220 000 

220 000 

P0008236 Rural Sanitation 
(547/...) 



420 000 

540 000 

420 000 


1 620 000 


1 800 000 




4 800 000 

1 000 000 

1 000 000 

1 000 000 


P1000257-Sewerage Replace 
Sewer Lines Villaqes (547/...) 


















P2000013: Safety Equipment 
(Alarms & Emerqency doors); 547 

















1 500 000 

P0008049-Sewerage Replace 
Sewer Lines M/Burg/Mhluzi 
(550/... 





500 000 



200 000 





700 000 

100 000 

175 000 

100 000 

100 000 

P0008169-Upgrade Outfall Sewer 
Lines (550/...) 


















P1100203-Replace Redundant 
Equipment (550/...) 



38 850 










38 850 

40 710 


40 000 


P1800078-0utfall Sewer Lines 
from Middelburg (550/ 




1 500 000 

4 000 000 

1 800 000 

800 000 

2 000 000 

1 500 000 

1 000 000 

600 000 

1 800 000 

15 000 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Seweraqe: (550) Seweraqe 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P2000027 

P2000027: New Sewer Network 
Mhluzi Ext-2: 550 

Whole of the 
Municipality 

CRR 


Seweraqe: (550) Seweraqe 

Sanitation Infrastructure 

Spatial and Community Development 

Seweraqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

550 

P2000027 

P2000027: New Sewer Network 
Mhluzi Ext-2: 550 

Whole of the 
Municipality 

CRR 

700 000 

Sewerage: (551) Sewerage 
Connections 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Sewerage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

551 

P0008184 

P0008184-Sewerage Connections 
(551/...) 

Whole of the 
Municipality 

CRR(REV) 

100 000 

Waste Water Treatment: (552) Waste 
Water Treatment Plant 

Sanitation Infrastructure 

Infrastructure Development and Service 
Delivery 

Waste Water Treatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

552 

P0900244 

P0900244-Upgrade Boskrans 
Sewer Plant (552/...) 

Whole of the 
Municipality 

BORROWINC 


Waste Water Treatment: (552) Waste 
Water Treatment Plant 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Waste Water T reatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

552 

P2000086 

P2000086: Replace Boskrans 
WWTW Equipment: 552 

Whole of the 
Municipality 

BORROWINC 

13 480 000 

Whole of the Municipality 











34 818 850 

Waste Water Treatment Totals 











96 522 100 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P2000027: New Sewer Network 
Mhluzi Ext-2: 550 


















P2000027: New Sewer Network 
Mhluzi Ext-2: 550 



200 000 



250 000 



250 000 




700 000 





P0008184-Sewerage Connections 
(551/...) 



25 000 


25 000 




25 000 


25 000 


100 000 

100 000 

100 000 

100 000 

100 000 

P0900244-Upgrade Boskrans 
Sewer Plant (552/...) 


















P2000086: Replace Boskrans 
WWTW Equipment: 552 




3 500 000 


2 800 000 



2 000 000 


3 180 000 

2 000 000 

13 480 000 








683 850 

5 540 000 

4 945 000 

4 850 000 

2 420 000 

2 200 000 

5 575 000 

1 000 000 

3 805 000 

3 800 000 

34 818 850 

1 240 710 

1 275 000 

1 460 000 

1 920 000 


3 000 000 

3 000 000 

7135100 

13 940 000 

11 520 000 

9 350 000 

3 676 000 

8 395 000 

7101 000 

8 500 000 

9 305 000 

7 900 000 

96 522 100 

52 439 510 

36 725 000 

32 190 000 

32 070 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDPCODE 

COST 

CENTRE 

Project 

number 

DELIVERABLE 

WARD 

Funding Source 
Concept 

Budget19/20 

Town Planning Building 
Regulations and Enforcement 
and City Engineer: (502) Town 
Planning 

Land 

Infrastructure 
Development and Service 
Delivery 

Town Planning Building 
Regulations and 
Enforcement and City 
Engineer 

Plan and Develop 
intergrated and 
sustainable human 

settlements and rural 

areas. 

2 

502 

P2000143 

P2000143: Kwaza Extension 

11 Township Establishment 
W3: 502 

Ward 3 

CRR 

610 000.00 

Town Planning Building 
Regulations and Enforcement 
and City Engineer: (502) Town 
Planning Total 











610 000.00 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 

20/21 

Approved 

21/22 

Approved 

22/23 

Approved 

23/24 

P2000143: Kwaza Extension 

11 Township Establishment 
W3: 502 




30 000.00 


30 000.00 

400 000.00 


50 000.00 


100 000.00 


610 000.00 

590 004.00 








30 000.00 


30 000.00 

400 000.00 


50 000.00 


100 000.00 


610 000.00 

590 004.00 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Water Distribution: (560) Water 
Distribution Middelburq 

Intanqible Assets 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Strategic support on the implementation of 
municipal proqrammes and projects 

1 

560 

P2000087 

P2000087: Water Demand 
Modellinq Software: 560 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 

700 000 

Water Treatment: (561) Water 
Treatment Plant 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Water Treatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

561 

P2000148 

P2000148: Safety Equipment 
(Alarms & Emerqencv Doors): 561 

Administrative or 
Head Office 
(Including Satellite 
Offices) 

CRR 


Administrative or Head Office 
(Including Satellite Offices) 











700 000 

Water Distribution: (566) Water 
Distribution Hendrina 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

566 

P0008062 

P0008062-Water Distr Repl Water 
Pipes Hendrina/Kwaza (566/.. 

Hendrina 

CRR 


Water Distribution: (566) Water 
Distribution Hendrina 

Water Supply Infrastructure 

Financial Viability and Management 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

566 

P0008163 

P0008163-Water Distr Repl Water 
Meters Hendrina/Kwaza (566/. 

Hendrina 

CRR 

150 000 

Water Distribution: (566) Water 
Distribution Hendrina 

Machinery and Equipment 

Spatial and Community Development 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

566 

P0900096 

P0900096-Replace Water Pump 
(566/...) 

Hendrina 

CRR(REV) 


Hendrina 











150 000 

Water Distribution: (566) Water 
Distribution Hendrina 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

566 

P1900158 

Water Connections RDP Ward 
hendrina: 566 

Ward 1 

CRR 

200 000 

Water Treatment: (571) Water 
Treatment Plant Hendrina 

Water Supply Infrastructure 

Good Governace and Public Participation 

WaterTreatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

571 

P2000020 

P2000020: Constuction reservoir 
Kwazamokuhle W1: 571 

Ward 1 

WSIG 


Water Treatment: (571) Water 
Treatment Plant Hendrina 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Treatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

571 

P2000020 

P2000020: Constuction reservoir 
Kwazamokuhle W1: 571 

Ward 1 

WSIG 

8 100 000 

Ward 1 











8 300 000 

Water Distribution: (560) Water 
Distribution Middelburq 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1900064 

P1900064 Bulk Water 

Reticulation Ext 42 W10: 560 

Ward 10 

CRR 


Water Distribution: (560) Water 
Distribution Middelburg 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1900065 

P1900065 BulkWater 

Reticulation Ext 23( Node D) 

W18: 560 

Ward 10 

CRR 


Water Storaqe: (564) Water Storaqe 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Water Storage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

564 

P0900278 

Replace Equipment M'lburg Dam 
Pump Station: 564 

Ward 10 

CRR 

4 040 000 

Ward 10 











4 040 000 

Water Distribution: (560) Water 
Distribution Middelburg 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1200161 

Upgrade Pipeline Vaalbank & 
Skietbaan (560/...) 

Ward 11 

BORROWIN 

GS 

5 000 000 

Water Treatment: (561) Water 
Treatment Plant 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Water Treatment 

Provide safe and healthy environment for 
the community 

1 

561 

P0008392 

Replace Equipment Vaakbank 
WTW (561/...) 

Ward 11 

CRR 

3 700 000 

Ward 11 











8 700 000 

Water Distribution: (560) Water 
Distribution Middelburg 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P2000039 

P2000039: New Water Network 
Ext-49 W15: 560 

Ward 15 

CRR 


Water Distribution: (560) Water 
Distribution Middelburg 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P2000039 

P2000039: New Water Network 
Ext-49 W15: 560 

Ward 15 

CRR 

1 200 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 

22/23 

Approved 

23/24 

P2000087: Water Demand 
Modellinq Software: 560 








700 000 





700 000 





P2000148: Safety Equipment 
(Alarms & Emerqencv Doors): 561 

















600 000 









700 000 





700 000 




600 000 

P0008062-Water Distr Repl Water 
Pipes Hendrina/Kwaza (566/.. 














135 000 

135 000 

135 000 

135 000 

P0008163-Water Distr Repl Water 
Meters Hendrina/Kwaza (566/. 

7 500 

7 500 

15 000 

15 000 

15 000 

15 000 

15 000 

15 000 

15 000 

10 000 

10 000 

10 000 

150 000 

150 000 

150 000 

150 000 

150 000 

P0900096-Replace Water Pump 
(566/...) 














30 000 


35 000 



7 500 

7 500 

15 000 

15 000 

15 000 

15 000 

15 000 

15 000 

15 000 

10 000 

10 000 

10 000 

150 000 

315 000 

285 000 

320 000 

285 000 

Water Connections RDP Ward 
hendrina: 566 





200 000 








200 000 





P2000020: Constuction reservoir 
Kwazamokuhle W1: 571 


















P2000020: Constuction reservoir 
Kwazamokuhle W1: 571 


2 500 000 


1 000 000 

500 000 

1 000 000 


2 000 000 



1 100 000 


8 100 000 







2 500 000 


1 000 000 

700 000 

1 000 000 


2 000 000 



1 100 000 


8 300 000 





P1900064 BulkWater 

Reticulation Ext42 W10: 560 


















P1900065 BulkWater 

Reticulation Ext 23( Node D) 

W18: 560 


















Replace Equipment M'lburg Dam 
Pump Station: 564 





440 000 

350 000 

450 000 

800 000 

500 000 

500 000 

500 000 

500 000 

4 040 000 

3 000 000 

3 800 000 








440 000 

350 000 

450 000 

800 000 

500 000 

500 000 

500 000 

500 000 

4 040 000 

3 000 000 

3 800 000 



Upgrade Pipeline Vaalbank & 
Skietbaan (560/...) 

1 500 000 

1 500 000 

2 000 000 










5 000 000 





Replace Equipment Vaakbank 
WTW (561/...) 



370 000 

1 000 000 

1 000 000 

330 000 

1 000 000 






3 700 000 

2 000 000 

700 000 

700 000 

700 000 


1 500 000 

1 500 000 

2 370 000 

1 000 000 

1 000 000 

330 000 

1 000 000 






8 700 000 

2 000 000 

700 000 

700 000 

700 000 

P2000039: New Water Network 
Ext-49 W15: 560 


















P2000039: New Water Network 
Ext-49 W15: 560 




400 000 

400 000 

400 000 







1 200 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Ward 15 











1 200 000 

Water Distribution: (560) Water 
Distribution Middelburq 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1900161 

Bulk Water Reticulation Ext 42 
W10: 560 

Ward 16 

CRR 


Ward 16 












Water Distribution: (560) Water 
Distribution Middelburq 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1800108 

P1800108: New water 

Connections RDP Newtown W17: 
560 

Ward 17 

CRR 

100 000 

Water Distribution: (560) Water 
Distribution Middelburg 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P2000089 

P2000089: Bulk Water 

Reticulation Dennesig North W17: 
560 

Ward 17 

CRR 

8 000 000 

Water Distribution: (560) Water 
Distribution Middelburq 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P2000163 

P2000163: Water Reticulation 
Newtown W17:560 

Ward 17 

CRR 

3 000 000 

Ward 17 











11 100 000 

Water Distribution: (566) Water 
Distribution Hendrina 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P2000159 

New Water Network Kwaza 

Ward 2 

CRR 

1 890 000 

Ward 2 











1 890 000 

Water Distribution: (560) Water 
Distribution Middelburq 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1900162 

Bulk Water Reticulation Ext 23( 
Node D) W18: 560 

Ward 21 

CRR 

700 000 

Ward 21 











700 000 

Water Distribution: (560) Water 
Distribution Middelburq 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P2000028 

P2000028: New water network: 
Mhluzi ext 2: 560 

Ward 23 

CRR 

500 000 

Ward 23 











500 000 

Water Treatment: (563) Water 
Treatment Plant Kruqer Dam 

Machinery and Equipment 

Financial Viability and Manaqement 

WaterTreatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

563 

P1900163 

Replace Equipment Kruger Dam 
WTP: 563 

Ward 25 

CRR 

200 000 

Ward 25 











200 000 

Water Storaqe: (564) Water Storaqe 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Storaqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

564 

P2000144 

P2000144: Constr of Sleeping 
Quarter at Newtown Pump Station 

Ward 27 

CRR 


Water Storaqe: (564) Water Storage 

Water Supply Infrastructure 

Spatial and Community Development 

Water Storage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

564 

P2000144 

P2000144: Constr of Sleeping 
Quarter at Newtown Pump Station 

Ward 27 

CRR 


Ward 27 












Water Distribution: (560) Water 
Distribution Middelburg 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1600112 

Bulk water connection Doornkop 
(560/...) 

Ward 29 

MIG 


Ward 29 












Water Treatment: (571) Water 
Treatment Plant Hendrina 

Water Supply Infrastructure 

Spatial and Community Development 

WaterTreatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

571 

P1900164 

New Reservoir Kwazamokuhle: 

571 

Ward 3 

WSIG 

1 300 000 

Ward 3 











1 300 000 

Water Distribution: (567) Water 
Distribution Villages 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

567 

P1600113 

New Storage Reservoir in 
Pullenshope 

Ward 5 

BORROWIN 

GS 

6 000 000 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 

22/23 

Approved 

23/24 





400 000 

400 000 

400 000 







1 200 000 





Bulk Water Reticulation Ext 42 
W10: 560 














700 000 


















700 000 




P1800108: New water 

Connections RDP Newtown W17: 
560 





100 000 








100 000 





P2000089: Bulk Water 

Reticulation Dennesig North W17: 
560 





2 000 000 

1 000 000 

1 000 000 

2 000 000 

2 000 000 




8 000 000 





P2000163: Water Reticulation 
Newtown W17: 560 







500 000 

500 000 

500 000 

500 000 

500 000 

500 000 

3 000 000 










2 100 000 

1 000 000 

1 000 000 

2 000 000 

2 000 000 




11 100 000 





New Water Network Kwaza 




750 000 

1 140 000 








1 890 000 









750 000 

1 140 000 








1 890 000 





Bulk Water Reticulation Ext 23( 
Node D) W18: 560 



250 000 



250 000 


200 000 





700 000 








250 000 



250 000 


200 000 





700 000 





P2000028: New water network: 
Mhluzi ext 2: 560 




250 000 




250 000 





500 000 









250 000 




250 000 





500 000 





Replace Equipment Kruger Dam 
WTP: 563 




200 000 









200 000 

120 000 


120 000 






200 000 









200 000 

120 000 


120 000 


P2000144: Constr of Sleeping 
Quarter at Newtown Pump Station 


















P2000144: Constr of Sleeping 
Quarter at Newtown Pump Station 















500 000 


















500 000 



Bulk water connection Doornkop 
(560/...) 















5 500 000 


5 000 000 
















5 500 000 


5 000 000 

New Reservoir Kwazamokuhle: 

571 





600 000 



700 000 





1 300 000 










600 000 



700 000 





1 300 000 





New Storage Reservoir in 
Pullenshope 




1 250 000 

300 000 

450 000 

2 500 000 

1 500 000 





6 000 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Ward 5 











6 000 000 

Water Distribution: (560) Water 
Distribution Middelburq 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P0008055 

P0008055-lnstall bulk flow meters 
(560/...) 

Whole of the 
Municipality 

CRR 

540 100 

Water Distribution: (560) Water 
Distribution Middelburg 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P0008057 

P0008057-Water Distri M/Burg 
Replace Old Water Pipes (560/.. 

Whole of the 
Municipality 

BORROWIN 

GS 


Water Distribution: (560) Water 
Distribution Middelburq 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1000129 

P1000129-Replace Underwater 
Pressure Drill (560/...) 

Whole of the 
Municipality 

CRR(REV) 


Water Distribution: (560) Water 
Distribution Middelburg 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1000132 

P1000132-Water Distr M/Burg 

Repl Old Water Meters (560/...) 

Whole of the 
Municipality 

CRR 

500 000 

Water Distribution: (560) Water 
Distribution Middelburq 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1100216 

P1100216-Replace Plant & 
Equipment (560/...) 

Whole of the 
Municipality 

CRR(REV) 


Water Distribution: (560) Water 
Distribution Middelburg 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1200082 

P1200082-Upgrade Pipeline 
Vaalbank & Skietbaan (560/...) 

Whole of the 
Municipality 

BORROWIN 

GS 


Water Distribution: (560) Water 
Distribution Middelburq 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P1600052 

P1600052-Bulk water connection 
Doornkop (560/...) 

Whole of the 
Municipality 

MIG 


Water Distribution: (560) Water 
Distribution Middelburg 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P2000090 

P2000090: Replace Water Pipes 
Mhluzi: 560 

Whole of the 
Municipality 

WSIG 

20 600 000 

Water Distribution: (560) Water 
Distribution Middelburq 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P2000141 

P2000141: New Water Network 
Newtown: 560 

Whole of the 
Municipality 

CRR 


Water Distribution: (560) Water 
Distribution Middelburg 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

560 

P2000141 

P2000141: New Water Network 
Newtown: 560 

Whole of the 
Municipality 

CRR 


Water Treatment: (561) Water 
Treatment Plant 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Water Treatment 

Provide safe and healthy environment for 
the community 

1 

561 

P0008255 

P0008255 Replace Valves & 

Other Items Bulk Supply Line: 561 

Whole of the 
Municipality 

CRR 

1 000 000 

Water Treatment: (561) Water 
Treatment Plant 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Water Treatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

561 

P1000137 

P1000137-Upgrade Telemetry 
system (561/...) 

Whole of the 
Municipality 

CRR 


WaterTreatment: (561) Water 
Treatment Plant 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Treatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

561 

P2000022 

P2000022: Replace Asbestos 

Pipe VaalBank/Nasareth: 561 

Whole of the 
Municipality 

CRR 

800 000 

Water Treatment: (561) Water 
Treatment Plant 

Water Supply Infrastructure 

Spatial and Community Development 

WaterTreatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

561 

P2000105 

P2000105: Vaalbank Water 
Treatment Plant Plan: 561 

Whole of the 
Municipality 

CRR 


Water Treatment: (561) Water 
Treatment Plant 

Water Supply Infrastructure 

Good Governace and Public Participation 

Water Treatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

561 

P2000105 

P2000105: Vaalbank Water 
Treatment Plant Plan: 561 

Whole of the 
Municipality 

CRR 

500 000 

Water Treatment: (563) Water 
Treatment Plant Kruger Dam 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Water Treatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

563 

P2000010 

P2000010: Safety Equipment 
(Alarms & Emergency doors): 563 

Whole of the 
Municipality 

CRR 
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DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 

22/23 

Approved 

23/24 





1 250 000 

300 000 

450 000 

2 500 000 

1 500 000 





6 000 000 





P0008055-lnstall bulk flow meters 
(560/...) 



140 100 

150 000 

150 000 

100 000 







540 100 

500 000 

500 000 

500 000 

500 000 

P0008057-Water Distri M/Burg 
Replace Old Water Pipes (560/.. 


















P1000129-Replace Underwater 
Pressure Drill (560/...) 














30 000 



35 000 

P1000132-Water Distr M/Burg 

Repl Old Water Meters (560/...) 


5 000 

50 000 

50 000 

50 000 

70 000 

25 000 

50 000 

75 000 

50 000 

50 000 

25 000 

500 000 

500 000 

500 000 

500 000 

500 000 

P1100216-Replace Plant & 
Equipment (560/...) 














30 000 


30 000 

30 000 

P1200082-Upgrade Pipeline 
Vaalbank & Skietbaan (560/...) 


















P1600052-Bulk water connection 
Doornkop (560/...) 


















P2000090: Replace Water Pipes 
Mhluzi: 560 


600 000 

3 000 000 

3 000 000 

2 000 000 

4 000 000 

2 000 000 

3 000 000 

3 000 000 




20 600 000 

25 000 000 

30 000 000 



P2000141: New Water Network 
Newtown: 560 


















P2000141: New Water Network 
Newtown: 560 














500 000 




P0008255 Replace Valves & 

Other Items Bulk Supplv Line: 561 



200 000 

100 000 

100 000 

100 000 

200 000 



300 000 



1 000 000 

220 000 

250 000 

250 000 


P1000137-Upgrade Telemetry 
system (561/...) 


















P2000022: Replace Asbestos 

Pipe VaalBank/Nasareth: 561 



200 000 


150 000 


300 000 



150 000 



800 000 





P2000105: Vaalbank Water 
Treatment Plant Plan: 561 


















P2000105: Vaalbank Water 
Treatment Plant Plan: 561 



250 000 





250 000 





500 000 





P2000010: Safety Equipment 
(Alarms & Emergency doors): 563 

















300 000 
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FUNCTION 

PROGRAM NAME 

KPA 

Priority Issue 

Strategic Objective 

IDP 

CODE 

COST 

CENTR 

E 

Project 

number 

DELIVERABLE 

WARD 

Funding 

Source 

Concept 

Budget 19/20 

Water Storaqe: (564) Water Storage 

Machinery and Equipment 

Infrastructure Development and Service 
Delivery 

Water Storage 

Provide safe and healthy environment for 
the community 

1 

564 

P0900105 

P0900105-Replace Stihl 
Brushcutters (564/...) 

Whole of the 
Municipality 

CRR(REV) 

30 000 

Water Storaqe: (564) Water Storaqe 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Storaqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

564 

P1600059 

P1600059/1700062-Water 
network M/burg mine to 
Pienaardam (56 

Whole of the 
Municipality 

NDM 


Water Storage: (564) Water Storaqe 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Storage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

564 

P2000033 

P2000033: Replace steel pipes 
M'burg dam/ RMB reservoir: 564 

Whole of the 
Municipality 

CRR 


Water Storaqe: (564) Water Storaqe 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Storaqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

564 

P2000033 

P2000033: Replace steel pipes 
M'burq dam/ RMB reservoir: 564 

Whole of the 
Municipality 

CRR 

500 000 

Water Storaqe: (564) Water Storaqe 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Storage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

564 

P2000035 

P2000035: Upgrade Graspan 
Reservoir Complex: 564 

Whole of the 
Municipality 

CRR 


Water Storaqe: (564) Water Storaqe 

Water Supply Infrastructure 

Spatial and Communitv Development 

Water Storaqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

564 

P2000035 

P2000035: Upgrade Graspan 
Reservoir Complex: 564 

Whole of the 
Municipality 

CRR 

700 000 

Water Storage: (564) Water Storaqe 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Storage 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

564 

P2000037 

P2000037: Upgrade Vliegveld 
Reservoir Complex: 564 

Whole of the 
Municipality 

CRR 


Water Storaqe: (564) Water Storaqe 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Storaqe 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

564 

P2000037 

P2000037: Upgrade Vliegveld 
Reservoir Complex: 564 

Whole of the 
Municipality 

CRR 


Water Distribution: (565) Water 
Connections 

Water Supply Infrastructure 

Good Governace and Public Participation 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

565 

P0008201 

P0008201-New water connections 
(565/...) 

Whole of the 
Municipality 

CRR(REV) 

1 015 625 

Water Distribution: (566) Water 
Distribution Hendrina 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

566 

P1000131 

P1000131-Mine Water project 
Woestalleen Hendrina ppln (566/. 

Whole of the 
Municipality 

BORROWIN 

GS 


Water Distribution: (567) Water 
Distribution Villages 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

567 

P0008256 

P0008256-Water Villages Water 
Services Rural Areas (567/... 

Whole of the 
Munlclpality 

CRR 


Water Distribution: (567) Water 
Distribution Villaqes 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

567 

P1000133 

P1000133-Water Replace Water 
Meters Eskom Towns (567/...) 

Whole of the 
Municipality 

CRR 

30 000 

Water Distribution: (567) Water 
Distribution Villages 

Water Supply Infrastructure 

Infrastructure Development and Service 
Delivery 

Water Distribution 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

567 

P1600057 

P1600057-New Storage Reservoir 
in Rietkuil (567/...) 

Whole of the 
Municipality 

BORROWIN 

GS 


Water Treatment: (571) Water 
Treatment Plant Hendrina 

Other Assets 

Infrastructure Development and Service 
Delivery 

Water Treatment 

Plan, develop and maintain Infrastructure 
and Facilities. 

1 

571 

P0008164 

P0008164-Roll-up Garage Doors 
At Hendrina WTW (571/...) 

Whole of the 
Municipality 

CRR 


Whole of the Municipality 











26 215 725 

Water Management Totals 











70 995 725 


Page 194 of 195 






























DELIVERABLE 

201907 

201908 

201909 

201910 

201911 

201912 

202001 

202002 

202003 

202004 

202005 

202006 

TotalSDBIP 

Approved 20/21 

Approved 21/22 

Approved 

22/23 

Approved 

23/24 

P0900105-Replace Stihl 
Brushcutters (564/...) 





30 000 








30 000 


45 000 


50 000 

P1600059/1700062-Water 
network M/burg mine to 
Pienaardam (56 


















P2000033: Replace steel pipes 
M'burg dam/ RMB reservoir: 564 


















P2000033: Replace steel pipes 
M'burq dam/ RMB reservoir: 564 




150 000 


100 000 


250 000 





500 000 





P2000035: Upgrade Graspan 
Reservoir Complex: 564 


















P2000035: Upgrade Graspan 
Reservoir Complex: 564 



300 000 



400 000 







700 000 





P2000037: Upgrade Vliegveld 
Reservoir Complex: 564 


















P2000037: Upgrade Vliegveld 
Reservoir Complex: 564 














700 000 




P0008201-New water connections 
(565/...) 

70 000 

45 000 

45 000 

155 625 

200 000 

20 000 

70 000 

100 000 

50 000 

80 000 

80 000 

100 000 

1 015 625 

1 043 100 

1 051 400 

1 098 970 

1 100 000 

P1000131-Mine Water project 
Woestalleen Hendrina ppln (566/. 


















P0008256-Water Villages Water 
Services Rural Areas (567/... 


















P1000133-Water Replace Water 
Meters Eskom Towns (567/...) 




7 500 



7 500 


7 500 



7 500 

30 000 

30 000 

30 000 

30 000 

30 000 

P1600057-New Storage Reservoir 
in Rietkuil (567/...) 


















P0008164-Roll-up Garage Doors 
At Hendrina WTW (571/...) 



















70 000 

650 000 

4185100 

3 613 125 

2 680 000 

4 790 000 

2 602 500 

3 650 000 

3 132 500 

580 000 

130 000 

132 500 

26 215 725 

28 553 100 

32 376 400 

2 408 970 

2 545 000 


1 577 500 

4 657 500 

6 820 100 

8 478 125 

9 375 000 

8 585 000 

7 567 500 

11 815 000 

5 647 500 

1 090 000 

1 740 000 

642 500 

70 995 725 

34 688 100 

43 161 400 

3 548 970 

9 130 000 
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